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Call  to  Order:  2:30  p.m. 


Present:  Commissioners  Marvin  E.  Cardoza,  Joseph  J.  Diviny, 

H.  Welton  Flynn,  Louis  A.  Petri 

Absent:  Commissioner  Oliver  M.  Rousseau 

The  minutes  of  the  regular  meetings  of  the  Commission  held  December  14, 
and  December  28,  1971  were  approved. 


RESOLUTION 
NO. 

72-0001  H 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works'  proposal 
for  relighting  Cow  Hollow  Area  (Stage  I) 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0002  H 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  collections  and  transfer  of  damage 
claims  by  Bureau  of  Light,  Heat  and  Power 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0003  H 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Modification  of  HH  Contract  No.  447  -  Installa- 
tion of  Post  Street  Trolley  System,  to  provide 
funds  for  additional  work  in  connection  with 
changing  the  Post  Street  Trolley  overhead  route 
to  Sutter  Street  via  Laguna  Street,  and  replacing 
some  eyebolts  with  steel  poles,  Debit  $7,818.00 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0004  W 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Amended  Water  Department  Supplemental  Appropria- 
tion -  $4,875,000  Balancing  Reservoir  and  Pump- 
ing Plant 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0005  W 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Modification  #3  of  WD  Contract  No.  1440  -  Con- 
struction of  San  Andreas  Water  Filtration  Plant 
$3,059.00  debit 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1482  -  Excavation 
and  Repaving  for  Water  Service  Trenches  - 
$83,981.00,  as  modified 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1542  -  Replacement 
of  Portions  of  Pleasanton  Pipeline  -  $56,192.00, 
as  modified 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  collection  of  damage  claims  against 
miscellaneous  debtors  -  San  Francisco  Water 
Department  -  Month  of  December  1971 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable  - 
Month  of  November  1971  -  San  Francisco  Water 
Department 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  San  Francisco  Water 
Department  -  Month  of  November  1971 

Vote:     Ayes-  Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Exchange  of  telephone  line  easement,  former 
Ravenswood-Belmont    right  of  way,  between  Main 
Street  and  Redwood  Creek,  Redwood  City 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 


72-0012    W  Bid  Call,  WD  Contract  No.  1499  -  Laying  of  24-Inch 

Steel  Mains  in  Guerrero  and  Laguna  Streets 
Estimated  cost,  $408,000 

Vote:     Ayes-Cardoza ,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0013    W  Settlement  of  claim  against  Water  Department,  in 

favor  of  Pacific  Telephone  &  Telegraph  Company, 
$565.22 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0014    M  Approving  Traveling  Expense  Voucher  -  John  M. 

Woods,  Municipal  Railway  General  Manager  -  trip 
to  Boston,  Washington,  and  Europe  -  confer  with 
officials 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny ,  seconded  by  Petri ,  the 
following  resolution  was  adopted: 

72-0015    M  Approving  collections  and  compromise  settlement 

of  damage  claims  against  miscellaneous  debtors, 
Municipal  Railway  -  Month  of  December  1971 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0016    M  Approving  payment  of  claims  -  Municipal  Railway 

Month  of  December  1971 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0017  GO  Approving  contract  specifications  -  contractor's 

delays  -  Work  to  be  performed  for  departments 
under  the  jurisdiction  of  the  Public  Utilities 
Commission 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 
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72-0001-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  Total  amount,  $8,501.62 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission, 


****** 


Commission  President  Marvin  E.  Cardoza  announced  that  Commissioners 
Joseph  J.  Diviny  and  Louis  A.  Petri,  whose  terms  expired  this  month, 
were  reappointed  to  four-year  terms  by  Mayor  Alioto. 

****** 


Resolution  No.  72-0001 — Re-lighting  Cow  Hollow  Area. 

Oral  L.  Moore,  Hetch  Hetchy  Project  General  Manager,  explained  in 
answer  to  Commissioner  Cardoza* s  question--that  Union  Street  was 
not  included  in  the  project,  because  its  commercial  character  made 
special  attention  advisable  some  time  ago.     New  lighting  will  be 
installed  on  Broderick  and  Divisadero  Streets, 


****** 


Resolution  No.  72-000  3— Modification  of  HH  Contract  No.  447  -  Debit 
$7,818.00. 

Mr.  Moore  explained  that  original  plans  in  connection  with  this 
contract  were  to  install  new  wiring  on  Post  Street,  between  Fillmore 
and  Sansome  Streets.     After  the  contract  was  awarded,  it  was  decided 
to  shorten  wiring  on  Post  Street,  by  continuing  inbound  on  Sutter 
Street,  turning  right  on  Laguna  Street  for  one  block  and  then  turn- 
ing left  onto  Post  Street.     Furthermore,  plans  were  made  for  the 
use  of  eyebolt  connections  on  lower  Post  Street  in  order  to  minimize 
installation  of  poles.     Post  Street  property  owners  were  given  the 
alternative  of  eyebolt  connections  or  poles  in  frontof  their  buildings. 
Eight  of  the  owners  chose  to  have  poles  instead  of  eyebolts.  This 
factor  is  also  covered  in  the  modification. 


****** 

Resolution  No.  72-0004 — Amended  Water  Department  Supplemental  Appro- 
priation -  $4,875,000  Balancing  Reservoir  and  Pumping  Plant. 

Arthur  H.  Frye,  Jr.,  San  Francisco  Water  Department  General  Manager, 
explained  that  this  was  a  revision  of  the  original  source  of  funds 
which  will  take  an  additional  $2,000,000  from  the  1961  Municipal 
Water  Bond  Fund.    This  revision  will  enable  the  Water  Department  to 
provide  the  Hetch  Hetchy  Project  with  an  additional  $500,000  for 
transit  power  requirements.    The  Crystal  Springs  Pipeline  No.  3 
project  has  been  completed,  and  it  will  be  possible  to  reappropriate 
unexpended  bond  funds  in  the  amount  of  $1,000,000.     It  is  estimated 
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that  the  balance  available  in  unappropriated  balance  of  budgeted 
funds  in  1972-73  will  be  approximately  $457,000.  Mr.  Frye  said  that 
the  new  pumping  plant  and  balancing  reservoir  are  needed  to  provide 
treated  water  as  required  by  the  State  Department  of  Public  Health 
and  to  satisfy  customer  demands  quantity  wise.     Mr.  Frye  stated 
in  answer  to  Commissioner  Cardoza's  inquiry,  that  the  appropriation 
of  bond  funds  for  this  purpose  is  not  a  violation  of  the  terms  under 
which  the  Municipal  Water  Bonds  were  issued.     Responding  to  questions 
by  Commissioner  Flynn,  Mr.  Frye  stated  that  when  this  proposal  was 
originally  submitted  to  the  Board  of  Supervisors,  it  was  decided  to 
take  only  $1,000,000  from  bond  funds;  but  after  reviewing  the  Water 
Department  1972-73  budget  requirements  and  other  anticipated  needs, it 
became  necessary  to  approve  an  additional  $2,000,000  from  the  Water 
Bond  Fund.    The  Finance  Committee  of  the  Board  of  Supervisors  had 
approved  this  project  with  the  condition  that  at  least  $2,500,000 
of  the  total  appropriation  be  obtained  from  the  1961  Municipal  Water 
Bond  Fund. 


****** 


Resolution  No.  72-0011 — Exchange  of  telephone  line  easement,  for 
Ravenswood-Belmont  right  of  way,  Redwood  City. 

Mr.  Frye  stated  that  the  original  deed  on  this  right-of-way  reserved 
to  the  owner  the  right,  at  his  own  expense,  to  relocate  the  City 
telephone  line  on  this  strip  of  land — or  move  it  to  some  other 
location,  subject  to  approval  by  the  Public  Utilities  Commission. 

The  line  now  crosses  the  owner's  property.     This  exchange  of  ease- 
ments will  put  the  City's  easement  along  the  edge  of  the  owner's 
property  line  next  to  the  road.    Mr.  Frye  said  that  by  this  exchange 
the  Water  Department  has  lost  nothing  and,  in  fact,  has  gained  an 
underground  line  at  the  owner's  expense  instead  of  the  old  overhead 
line . 


****** 


Resolution  do.  72-0012 — Laying  of  24-Inch  and  20-Inch  Steel  Mains 
in  Guerrero  and  Laguna  Streets. 

Mr.  Frye  explained  that  this  was  part  of  the  Water  Department's 
continuing  program  to  supply  water  as  needed  for  the  downtown  area. 
This,  in  particular,  will  bring  more  water  in  from  the  south  part 
of  town  to  the  north  part,  and  also  particularly  to  the  downtown 
area,  and  will  tie  in  with  the  recent  contract  that  was  just 
completed  on  Turk  Street  to  bring  water  down  to  the  Union  Square 
area  where  many  new  hotel  additions  are  being  constructed,  such  as 
the  Hyatt  House,  Hilton  Inn,  Westbury,  and  St.  Francis  Tower. 
The  water  pressure  drops  now  experienced  in  the  Union  Square  area 
will  be  alleviated. 


****** 


Resolution  No.  72-0014- — Approving  traveling  expense  voucher-John  M. 
Woods,  $1,231.66,  covering  trip  to  Boston,  Washington  and  Europe 
regarding  transit  operations. 
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John  M*  Woods,  Municipal  Railway  General  Manager,  described  his  trip 
to  Boston,  Washington,  Germany  and  Switzerland  with  the  use  of  color 
slides . 

He  stated  that  he  met  with  representatives  of  the  Mpssachusetts  Bay 
Transit  Authority  (MBTA) ,  and  was  informed  that  MBTA  received 
approval  from  its  legislature  to  purchase  from  150  to  200  new  cars. 
Mr.  Woods  discussed  Boston-San  Francisco  joint  requirements  with 
MBTA ,  which  is  now  working  on  vehicle  specifications  for  their 
vehicles — copies  of  which  will  be  transmitted  to  Muni.     Mr.  Woods 
said    that  he  will  then  get  together  with  Boston  Representatives 
later  in  the  month  to  discuss  with  them  any  further  problems.  He 
went  on  to  Washington  and  reported  to  representatives  of  the  Depart- 
ment of  Transportation  (DOT)  that  Municipal  Railway  specifications 
are  completed — that  the  specifications  were  being  adjusted  where 
practicable  to  reduce  the  cost  of  Muni's  car.     DOT  officials,  Mr. 
Wood  stated,  are  extremely  pleased  by  the  decision  of  Boston  and 
San  Francisco  to  work  together  on  requirements  for  a  basic  car. 
MBTA  will  not  receive  its  federal  funds  until  the  new  fiscal  year. 
The  Municipal  Railway  has  already  received  a  portion  of  its  funds. 

Mr.  Woods  visited  transit  installations  in  Cologne,  Dusseldorf, 
Hanover,  Kassel  and  Frankfurt  in  Germany?  and  Basel,  Zurich  and 
Neuhausen  in  Switzerland.     It  was  his  determination,  after  examining 
these  facilities,  that  the  un-motored  center  truck  would  be  able  to 
accelerate  on  a  9  percent  grade  which  is  required  in  certain  areas 
in  this  city.     The  significant  factor  concerning  un-motored  center 
trucks  is  the  saving  of  from  $35,000  to  $40,000  per  unit. 

He  stated  that  he  found  DuWag's  Dusseldorf  facilities  and  workman- 
ship excellent.     He  said  he  has  doubts  as  to  whether  the  firm  can 
produce  enough  vehicles  for  both  Boston  and  San  Francisco,  DuWag 
told  him  that  they  would  participate  with  an  American  company,  or 
possibly  in  a  tripartite  agreement;  that  all  production  probably 
would  not  take  place  in  Germany  if  they  are  the  successful  bidder — 
that  there  would  be  no  problem  with  delivery. 

Commissioner  Diviny  expressed  surprise  that  Mr.  Woods  could  keep 
his  expenses  so  low  on  such  an  important  and  extended  trip. 
Mr.  Crowley  explained  that  the  staff  economizes  to  the  greatest 
possible  extent  on  official  trips. 


****** 


Resolution  No.  72-0001  MR* — Approving  payment  of  claims  -  total 
amount,  $8 ,501.62 . 

Commissioner  Flynn  remarked  that  he  noticed  that  the  non-litigated 
settlements  seem  to  have  been  settled  quite  promptly  and  wondered 
if  this  meant  that  the  Municipal  Railway  no  longer  had  a  backload  of 
cases . 

William  F.  Bourne,  Public  Utilities  Counsel,  answered  that  Muni 
still  has  a  goodly  backload,  but  that  it  was  possible  to  settle 
these  cases  because  all  parties  came  to  a  quick  settlement;  and  that 
in  the  case  of  the  Nathaniel  M.  Burton  judgment,  that  it  had  been 
agreed  with  the  plaintiff  that  if  the  City  would  pay  this  before 
December  27,  1971,  that  the  costs  of  $717.05  would  be  waived,  and 
City  was  able  to  do  this. 

****** 
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Resolution  No.   72-0017--  Contract  specifications  -  Contractor's 
delays  c 

Mr.  Bourne  informed  the  Commission  that  the  Administrative  Code 
of  the  City  incorporates  sections  which  set  up  grounds  constituting 
unavoidable  delays  in  completion  of  construction  contracts,  and  also 
provides  circumstances  under  which  the  awarding  body  may  disallow 
extension  of  time  for  delays,  and  that  the  City,  therefore,  had  not 
been  completely  unprotected  even  before  enactment  of  this  resolution. 


General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Crowley  informed  the  Commission  that  at  the  next  meeting, 
January  25th,  the  annual  budget  will  be  presented  for  approval  by  the 
Commission . 

Me  stated  also  that  he  and  Commissioner  Cardoza  were  present  at  the 
Cable  Car  Barn  today,  when  new  windbreakers  and  berets  were  issued  to 
operators.     A  committee  of  Muni  operators  and  staff  selected  the 
jacket,  beret  and  color  of  the  uniform.     Mr.  Crowley  said  that  the 
uniforms  look  very  good  and  the  operators  seemed  to  like  them. 
James  K.  Leonard,  Public  Service  Director,  said  there  will  be  an 
insignia  on  the  jacket  and  beret  and  this  should  be  ready  within  the 
month . 


****** 


Communications : 


None 


****** 


****** 


Roll  Calls 


All  Commissioners  passed. 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72— on  i 

RESOLUTION  Nof^l_ 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  35  mercury  vapor  street  lights  in  the  Cow 
Hollow  Area  (Stage  I) ,  as  depicted,  in  their  Drawings  A-36,368 
and  A-36,369;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works1  proposal  for  relighting  the  Cow 
Hollow  Area  (Stage  I) ,  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the 
approval  of  the  Bureau  of  Light,  Heat  and  Power. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'  MUABV 11  1972 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  "  '**      '  f"b 


RSSOLVSD,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power,  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors 
made  during  the  month  of  November  19715 

Bureau  of  Light,  Heat  and  Power  &1,6^0.70 
thru  Bureau  of  Delinquent  Revenue  28^.17 

Total  Collections  $1,924.8? 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer 
of  delinquent  accounts  in  the  amount  of  $302 #10  from  the  Bureau  of  Light, 
Heat  and  Power  to  the  Bureau  of  Delinquent  Revenue  for  collection. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J  A  N  U  A  R  /  1 1    jOj?  ^ 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CSTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  '   


RESOLVED,  That  this  Commission  approves  a  debit 
Modification  of  Contract  in  the  amount  of  $7,818.00  to  provide 
funds  for  additional  work  in  connection  with  changing  the 
Post  Street  Trolley  overhead  route  to  Sutter  Street  via 
Laguna  Street  and  replacing  some  eyebolts  with  steel  poles, 
as  set  forth  in  Modification  No.  1  to  contract  No.  HH  447, 
Installation  of  Post  Street  Trolley  System. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  It  1972 

at  its  meeting  of  ^ —  h     ^~"/ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nr.      -  A-*  M.V.^."-'^ 


RESOLVED,  That  this  Commission  hereby  rescinds  Resolution  No.  71-C&78 
dated  December  1%,  1971« 


FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation  of  funds  as 
follows: 

From  Account  3990  -  Unappropriated  Balance  of  Funds 

1961  miS  Bond  Fund  $3,000,000 

H  "       1990  -  Unappropriated  Balance  of  Funds 

San  Francisco  Hater  Department  1,875,000 

To     Appropriation  0.7^7* 512 •000  -  Balancing  Reservoir 

and  Pumping  Plant  1 , 875 1 30'  ■ 

"  "  86l»050«008  -  Balancing  Reservoir 

and  Pumping  Plant  2,500,000 

"  ■»  86l»057 .000  -  Inspection,  Super- 

vision  and  Field  Engineering  500,000 


I  hereby  certify  that  the  foregoing  resolution  was^  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No   


RESOLVED,  That  this  Commission  hereby 
requests  the  Controller* s  certification 
of  Debit  Modification  of  Contract  No.  3 
in  the  amount  of  $3,059.00  under  Contract 
WD-1440  executed  with  Engstrum  &  Nourse, 
Stolte,  Inc.  and  Monterey  Mechanical  Co., 
a  Joint  Venture,  for  construction  of  the 
San  Andreas  Filter  Plant,  as  follows: 

To  furnish  and  install  Flouride 
Ion  Analyzer  including  wiring 
for  control  of  adding  flouride 
to  treat  water. 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _  JAN        R  ^  1 1 


\\  11     Wp  K 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF^SAN  FRANCISCO 
RESOLUTION  No.'   ^  J  ^  ^ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $6,890.00; 
approves  Final  Payment  in  amount  of 
$11,338.86,  in  favor  of  Bepco,  Inc. 
under  Water  Department  Contract 
No.  1482,  Excavation  and  Repaving  for 
Water  Service  Trenches. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.    JANUARY 




0 


Secretary  and  Assistant  General  Managei 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

■■■72—0007 

RESOLUTION  No     *  *»  -^VVO 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed,  approves  Debit  Modification 
of  Contract  in  the  amount  of  $222.00; 
approves  Final  Payment  in  amount  of 
$6,880.00,  in  favor  of  Mission  Pipe- 
line, Inc.  under  Water  Department 
Contract  No.  1542,  Rehabilitation 
of  Portions  of  Pleasanton  Pipeline. 


I  hereby  certify  that  the  foregoing  resolution  was-  adopted  hy  the  Public  Utilities  Commission 

al  mtmm  of   JANUARY^. -Km 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.J 


?2~0 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  December  1971,  of  claims  for 
damages  against  miscellaneous  debtors,  San  Francisco 
Water  Department,  in  amount  of  $239.41,  per  list  dated 
December  31,  1971. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 JANUARY  11  A972 


at  its  meeting  of- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No..tf   v-  ^ 


RESOLVED,  that,  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectable  Accounts 
Receivable  which  are  more  than  ninety  days  past  due,  month  of 
November  1971,   in  the  amount  of  $2,976.07  per  San  Francisco 
Water  Department  list  of  November  30,  1971. 


I  hereby  certify  that  the  foregoing  resolution  voas  adopted  by  the  Public  Utilities  Commission 
a  Us  meeting  of  JANUARY 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.    ,{  X*)  xJ'\J 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No.  16527  adopted  July  16,  195&»  payment  of  dam- 
age claims  totaling  $655*35  settled  during  the  month  of  November  1971  by  the 
San  Francisco  Water  Department  and  detailed  on  Revolving  Fund  Voucher  No,  2753* 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  11  197? 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
hereby  requests  the  Director  of  Pro- 
perty to  prepare  the  necessary  ordinance 
for  adoption  by  the  Board  of  Supervisors 
covering  the  exchange,  at  no  cost  to  the 
City,  of  a  5-foot  telephone  line  easement 
within  Lots  1,  2  &  3  of  Block  2,  Motor 
City  Subdivision,  in  exchange  for  the 
alignment  of  the  existing  telephone  line 
through  said  lots  as  reserved  in  sale 
of  the  100-foot  width  strip  of  the 
Ravenswood-Belmont  right  of  way  in  1947, 
San  Mateo  County,  per  San  Francisco 
Water  Department  Drawing  No.  D-1485. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY U  ftT>  


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. ■''0^2 


RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1499 — Laying  of  24-Inch  and  20-Inch  Steel 
Mains  in  Guerrero  and  Laguna  Streets 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  11  1972 


at  its  meeting  of. 


^  L.  -i 


Secretary  and  Assistant  Ueneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ^ 


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  and  the 
Gity  Attorney,  this  Commission  approves  and  hereby  requests 
the  Controller  to  draw  warrant  in  favor  of  PACIFIC  TELEPHONE 
AND  TELEGRAPH  COMPANY  in  the  amount  of  $565-22,  in  settle- 
ment of  claim  against  the  SAN  FRANCISCO  WATER  DEPARTMENT, 
arising  from  San  Francisco  Water  Department's  operations 
on  September  14,  1971*  at  362  Capp  Street,  San  Francisco, 
California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No *?'         "('  OH  ^ 


-  ■ 

RESOLVED,  That  this  Commission  hereby  approves 
Traveling  Expense  Voucher  in  the  amount  of 
$1,231.66  covering  expenses  of  John  M.  Woods, 
General  Manager,  San  Francisco  Municipal  Railway, 
incurred  on  his  trip  to  Boston,  Washington  and 
Europe,  to  confer  with  officials,  and  examine 
and  observe  tests  on  articulated  transit  cars 
at  Massachusetts  Bay  Transportation  Authority, 
Department  of  Transportation,  Washington,  D.  C . , 
and  manufacturers  in  Germany  and  Switzerland, 
November  9-24,  1971. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

it  its  meeting  of.     JANUARY  11  1972 


fecretarv  and  Assistant  General  Manacer 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City  Attorney, 
approves  the  Collections,  month  of  December,  1971, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,  amount  of 
$3,341.03,  per  list  of  January  3,  1972,  and  be  it 
further 

RESOLVED,  That  this  Commission  hereby 
approves  compromise  settlements  of  Municipal  Railway 
damage  claims,  month  of  December,  1971 

AMOUNT  COMPROMISE 
DEBTOR  BILLED  SETTLEMENT 

Norma  SagastUHte  $647. 72  S5Q0.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«  of  JA NUAR Y  1 1  1972 

at  its  meeting  oj  .  7i       ~  . 


Secretary  and  Assistant  General  "Manager 


RESOLVED ,  That  this  Commission  hereby 


approves,  in  accordance  with  Resolution  No.  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $20,849.65,  made  by  the  Municipal  Railway,  month 
of  December,  1971,  per  Revolving  Fund  Payment  Requests 
Nos.   5216,   5219,   5226,   5229,  5235. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


fecretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  t 

RESOLVED,  Tnax;  this  Commission  hereby  approves 
and  authorizes  the  addition  of  the  following  section 
to  the  specific  provisions  of  all  future  contracts  for 
work  to  be  performed  for  departments  under  the  jurisdic- 
tion of  the  Public  Utilities  Commission: 

Delays  due  to  the  inability  of  the  Contractor 
to  procure  material  which  are  caused  by  the 
Contractor  not  issuing  timely  purchase  orders 
for  such  material  will  be  considered  as  delays 
which  could  have  been  avoided  by  the  exercise 
of  care,  prudence,  foresight  or  diligence  on 
the  part  of  the  Contractor  and  no  extensions 
of  time  will  be  granted  for  such  delays. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  

JANUARY  11  1972 


)  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OP  SAN  FRANCISCO 


Resolution  No.  72-0001~MR 

RESOLVED ,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

TC    Clement  V.  Angeli 

SC    Alfred  A.  Bonfigli 

SC    Tsun-Nin  Lee,  M.D. 

Litigated  Settlements  (CA  Office) 

CC    Helen  Saites 


Judgments 
MC 


Date  of  Accident 


December  13,  1971 
March  29,  1971 
November  11,  1971 


March  19,  1966 


Settlement 


$  610.98 


1,000.00 


607.69 


1,000.00 


RESOLVED,   That  the  portion  of  Resolution 
71-0448A-MR  adopted  12-14-71,  pertaining  to  the 
sum  of  $100,717.05  payable  to  Nathaniel  M.  Burton, 
be  amended  to  decrease  payment  to  $100,000.00* 
The  $717-05  costs  should  be  rescinded  and  returned 
to  Appropriation  1. 735-804. 999 .  -717. 05* 


CC    Arnice  Goldstone 


July  17,  1968 
(plus  interest  if 
demanded ) 


6,000.00 


8,501.62 


♦Appropriation  No 
Appropriation  No 


1.735. 804. 999  $  -717.05 
1.735. 804. 000  $9,218.67 

,501.62 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  11,  1972 • 


Secretary  and  Assistant  General  Manager 


I 


ETCH!  WAT 


11,  1972 


JOHN  Do  CROWLEY 

General  Manager-  of  Public  Utilities 


IL  < 

nera] 


ger 


SUBJECT  s     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


After  being  at  or  below  normal  since  October  is  1971 8  the  start  of  the  current  Water 
Year;,  precipitation  measured  at  Heteh  Hetchy  has  finally  surged  to  123%  of  normal  at 
the  beginning  of  1972 „    This  promising  developments,  a  result  of  the  series  of  storms 
passing  through  the.  Hetch  Hetchy  watershed  during  late  December,  augurs  well  for  higl 
inflow  into  the  City's  reservoirs  in  late  spring  and  summer s  assuming  normal  precip- 
itation through  the  rest  of  the  winter  and  early  springe    In  addition  to  allowing 
increased  power  generation  at  the  City's  powerhouses s  above-normal  precipitation  woul 
also  help  to  fill  Don  Pedro  Lake  behind  the  new  Don  Pedro  Dame 


Folic 

wing  is  a 

summary  of  wa 

ter  storage  cos 
Storage^ in 

id it ions  s 

Per  Cent 

Stoi 

rage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre 

Feet  on 

of 

Resei 

rvoir 

Acre  Feet 

Jan0  1,  1972 

Capacity 

Jan0 

la  1971 

Capacity 

Hetcl 
Lake 

i  Hetchy 
Lloyd 

360,400 
268 j 800 

133 8 105 
52,613 

36 
19 

1< 

Li 

S2,716 
11 , 381 

45 
45 

Lake 

Eleanor 

27 , 100 

2,353* 

JL 

2,845** 

JL 

656 , 300 

•188  s  071 

27 

21 

$6,942 

43 

*As  of  December  24,  1971 
**As  of  December  12, 


- 


During  the  month  of  December,  Moccasin ,  Dion  BU  Holm  and  Robert  Co  Kirkwood  Powerhouses 
generated  45,S60D000S  68,421,000  and  50,248,000  kiiowatthours ,  respectively,  for  a  total 

of  164 ,  529  , 000  kiiowatthours  s  having  a  value  in  excess  of  $1',  151, 000. 

HETGH  HIT  CM'  E¥@XHEER11© 
Spillway  Gates  at  Moccasin  Dam 


The  State  Division  of  Safety  of  Dams  is  currently  reviewing  the  plans  and  specifications 
for  the  installation  of  radial  gates  in  the  Moccasin  Dam  spillways    They  have  requested 
a  meeting  to  discuss  certain  features  which  the  State  feels  should  be  included,,  A 

meeting  date  has  been  setc 


Plans  are.  being  prepared  for  the  installation  of  a  compressed  air  distribution  system 
to  those  shops  at  Moccasin  requiring  this  service  in  their  operations 0    Funds  for  this 
project  are  in  the  department's  current  budget » 
Reconstruction  of  Moccasin  Sewage  Disposal  System 

A  waste  discharge  report  will  be  forwarded  to  the  State  Water  Quality  Board,  Central 

¥ alley  Region  this  month  for  the  sewer  system  at  Moccasin,,    This  is  the  first  requirement 

for  approval  of  the  plans  for  the  compact  sewage  treatment  plant  to  be  installed  under 

Ketch  Hetehy  Contract  !©0  454 « 
Alameda  East  P_oj,-taJL_Sub^ta^on 

Plans  and  specifications  are  nearing  completion  for  the  replacement  of  the  small  electrical 
substation  at  Alameda  East  Portal  of  the  Coast  Range  Tunnel 0    This  substation  will  replace 
the  existing  one  which  has  exceeded  its  useful  lifee    This  substation  provides  electric 
service  to  the  Water  Department  facilities  at  this  location  and  is  also  used  for  the 
recharging  of  batteries  for  the  tunnel  inspection  carc 
Rehabilitation  of  Muni_  Electrical  Metwork 

Meetings  have  been  held  with  the  Redevelopment  Agency  relative  to  possible  locations  for 
the  new  electric  substations  to  be  installed  for  the  rehabilitation  of  the  Muni  electrical 
network  and  which  are  in  the  vicinity  of  Redevelopment  Agency  projects „ 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

January  25,  1972 

COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
rietch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Order: 


2 : 30  p.m 


Present:  Commissioners  Marvin  E .  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Wei ton  Flynn, 
Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  January  11, 
1972,  were  approved. 

SPECIAL  ORDER  OF  BUSINESS:     Election  of  Officers 

On  nomination  by  Commissioner  Rousseau,  seconded  by  Commissioner 
Petri,  Commissioner  Marvin  E.  Cardoza  was  unanimously  elected 
President  of  the  Public  Utilities  Commission  for  the  year  1972. 

On  nomination  by  Commissioner  Diviny,  seconded  by  Commissioner  Petri, 
Commissioner  Oliver  M.  Rousseau  was  unanimously  elected  Vice  Presi- 
dent of  the  Public  Utilities  Commission  for  the  year  1972. 

RESOLUTION  On  motion  of  Rousseau,  seconded  by  Diviny,  the 

NO.  following  resolution  was  adopted  as  amended: 

72-0018  Adopting  proposed  budget  of  $104  ,.901 , 729  for  the 

fiscal  year  1972-1973,  for  all  departments  under 
the  jurisdiction  of  the  Public  Utilities 
Commission . 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


Commissioner  Petri  was  excused  at  5:50  p.m. 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0019    H  Modification  of  HH  Contract  No.   434  -  Replacement 

of  Metal  Roofing  and  Siding,  Moccasin  Shops; 
Roofing  Constructors,  Inc.,  contractor  -  $2,508.0 
debit 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0020     w  3id  call,  WD  Contract  No.   1563  -  Laying  of  6-Inch 

8-Inch  and  16-Inch  Ductile  Iron  Mains  in  Geary 
Boulevard  between  Wood  and  Lyon  Streets  - 
Estimated  cost,  $62,000 


Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0021    w  Award  of  WD  Contract  No.  1562  -  Reconditioning 

Baden  Merced  Pipeline  between  Baden  Pump  Station 
and  San  Pedro  Road  in  San  Mateo  County  -  Ameron, 
Inc  -  Amount,  $167,252.50 
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Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1509  -  Laying  of 
12-Inch,  8-Inch  and  6-Inch  Ductile  Iron  Mains  in 
12th  Street,  Grove  Street,  Quintara  Street  and 
Others  -  $104,234.55,  as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   1448  -  Alterations 
to  425  Mason  Street  Building,  San  Francisco  - 
Madsen  Construction  Company  -  $44,977.75,  as 
modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Month  of  December 
1971  -  San  Francisco  Water  Department 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1504  -  Motorize 
Valves  at  Various  Locations  -  Original  amount, 
$19,000.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Amendment  of  Revolving  Fund  Rules  and  Regulations 
Rule  7,  Various  Sections  -  adding  Harold  J. 
Guetersloh  as  authorized  principal  and  counter 
signature  for  various  Hetch  Hetchy  Project  and 
Water  Department  bank  accounts  -  deleting  John 
C. Far re 11  and  F.  Rachok 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Modification  and  Assignment  of  Crystal  Springs 
Golf  Course  Lease  -  Elias  Leider,  Lessee 


Vote:     Ayes-Cardoza ,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-002  8    W  Completion  of  WD  Contract  No.  1380  -  Rehabilita- 

tion of  Stanford  Heights  Reservoir  -  Arntz  Bros., 
contractor  -  $1,033,160.02,  as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0029     W  Completion  of  WD  Contract  No.   1514  -  Laying  of 

4-Inch  and  8-Inch  Ductile  Iron  Mains  in  Powell 
and  Post  Streets  -  Associated  Pipeline,  Inc., 
contractor  -  $81,400.90,  as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0018-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  total  amount  of  $88,288.24 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission . 

****** 


The  Commission  congratulated  Richard  Griffin,  Safety  Instructor, 
Municipal  Railway,  on  the  occasion  of  his  retirement  after  34  years 
of  service  with  the  Municipal  Railway. 

On  behalf  of  the  Commission,  President  Cardoza  presented  Mr.  Griffin 
with  a  commemorative   plague     expressing  appreciation  for  his 
service  to  the  City  and  County  of  San  Francisco. 


****** 


PUBLIC  HEARING  -  Budget  Proposals  for  the  Fiscal  Year  1972-1973  for 

all  Departments  under  the  Jurisdiction  of  the 
Public  Utilities  Commission 


Mr.  Crowley  presented  the  proposed  budgets  for  the  departments  of 
the  Public  Utilities  Commission  totaling  $105,204,338 — an  increase 
of  $8,735,717  over  last  year's  Utilities  budget.     (His  memorandum 
of  recommendation,  outlining  the  highlights  of  the  budget  to  the 
Commission,  is  filed  with  the  official  copy  of  the  minutes  in  the 
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office  of  the  Secretary  and  Assistant  General  Manager. 

In  reaching  the  budget  proposals,  Mr.  Crowley  said,  the  staff 
endeavored  to  act  with  prudence  within  the  guidelines  established 
in  a  letter  by  the  Mayor  indicating  his  desires  for  constraint  in 
the  budgets  for  fiscal  year  1972-197  3.     Forces  beyond  the  Commission's 
control,  such  as  inflation  and  wage  settlements,  have  prevented 
literal  adherence  to  his  directive.     The  Municipal  Railway  budget 
reflects  steps  that  must  be  taken  if  San  Francisco  is  to  have  a 
responsive  and  viable  public  transportation  system. 

Mr.  Crowley  then  called  upon  John  M.  Christensen,  Assistant  General 
Manager-Finance,  to  review  the  various  steps  taken  in  the  preparation 
of  the  proposed  19  72-197  3  budget. 

Dr.  Christensen  outlined  the  planning  which  began  in  September  of 
last  year  under  the  initial  directive  of  the  General  Manager  of 
Public  Utilities  with  preliminary  instructions  for  guiding  the 
departments  in  the  work  that  was  to  be  undertaken.     He  described 
the  remedies  which  were  applied  to  tighten  up  the  budgets  in  a  way 
to  achieve  the  objective  of  the  departments  at  the  least  cost  to 
the  City. 

Dr.  Christensen  said  the  proposed  budgets  represent  about  1/7  of  the 
total  City  budget.     1971-1972  City  budget  is  $711  million,  which  if 
maintained  in  1972-1973,  would  mean  the  $105  million  for  PUC  is 
approximately  15%  of  the  total.     Our  deficit  in  Muni  would  require 
approximately  9%  of  the  taxes  collected. 

Recommended  budgets  for  the  Public  Utilities  Commission  for  fiscal 
1972-1973  total  $105,204,000,  of  which  $1,882,000  is  attributable 
to  intra  utility  transactions   (Light,  Heat,  and  Power,  and  services 
of  PUC  General  Office).     This  increase  of  $8,750,000  over  the 
1971-1972  budget  results  from  increases  in  Operations  and  Maintenance 
($6,250,000)   and  Capital  Improvements   ($2,940,000)  together  with  a 
slight  decrease  in  bond  interest  and  redemption  costs  ($440,000). 

Funds  required  to  finance  utilities  operations  are  estimated  at 
$105,204,000.     The  major  source  of  these  funds,  $67,602,000,  will 
be  derived  from  revenue.     An  additional  $3,000,000  should  be  avail- 
able for  transit  capital  improvements  from  the  recently  enacted 
sales  tax  on  gasoline.     Inter-fund  transfers  will  add  $4,498,000 
and  unappropriated  balances  from  prior    years  of  $3,891,000  bring 
debits  and  credits  into  balance. 

On  the  expenditure  side  of  the  proposed  budget,  only  27%  or 
$26,214,000,     of  the  total  financing  is  supported  by  property  taxes. 
Of  this  amount,  about  $1.2  million  was  funded  in  the  prior  fiscal 
year  from  gas  tax  revenues,  for  Street  Lighting  in  Bureau  of  Light, 
Heat  and  Power.     The  Director  of  Public  Works  advises  that  this 
source  of  funds  is  no  longer  available,  necessitating  the  use  of 
ad  valorem  taxes  for  this  purpose. 

Savings  made  to  the  general  fund  by  water  and  power  utilities  for 
the  fiscal  year  will  amount  to  $8,578,000,  a  breakdown  of  which 
follows : 

Electric  Energy  supplied  to  City  $1,080,000 
departments  at  a  discount  of  21% 
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Free  water  supplied  to  City 
departments  by  the  San  Francisco 
Water  Department 


$1,278,000 


Interest  earned  by  department  funds 
deposited  with  the  City  Treasurer 


1,500,000 


Transfer  of  Muni  distribution  system 
to  Hetch  Hetchy 


4,720,000 


Additional  savings  of  approximately  $4  million  could  be  realized  if 
contemplated  operational  and  schedule  changes  are  implemented  at 
the  Municipal  Railway. 

Expenditures  in  these  budgets  include  $11,990,000  for  Bond  Interest 
and  Redemption  Payments;     $13,079,000  for  Equipment  and  capital 
outlay;  and  $1,952,000  for  Property  Taxes  payable  to  other  counties. 

The  budget's  largest  single  expenditure  item,  almost  52%  of  the 
total,  is  for  the  payment  of  salaries  and  wages  and  related  benefits 
for  the  3,772  employees.     This  cost  totals  approximately  $55,460,000 
for  the  forthcoming  fiscal  period. 

A  total  of  9  4  new  positions,  costing  $1,0  31,500  are  requested  in  the 
budget,  15  of  these  positions  with  a  cost  of  $152,000  are  to  be  in 
revenue  supported  departments  where  no  tax  burden  is  involved. 

The  Commission  announced  that  it  would  vote  on  the  adoption  of  the 
entire  1972-1973  budget  at  the  conclusion  of  the  hearing. 

As  each  budget  was  presented,  following  discussion  by  the  Commission- 
ers, the  hearing  was  opened  for  comments  from  the  public. 


GENERAL  OFFICE  -  Presentation  by  Dr.  John  M.  Christensen,  Assistant 
General  Manager-Finance. 

Total  budget  $711,954  -  an  increase  of  $7,765. 

The  main  items  of  increase  are  $1,000  travel  expense  for  the  purpose 
of  obtaining  and  justifying  Federal  grants,  $1,000  official  advertis- 
ing in  connection  with  these  grants  and  increased  contractual  cost 
per  line,  and  $5,760  for  procurement  of  two  automobiles  -  one  a 
replacement  of  a  Class  D  car  purchased  in  1966  for  Commission  use, 
with  a  Class  C  car;  and  one  new  Class  A  automobile  for  the  Director, 
Bureau  of  Transportation. 

In  answer  to  Commissioner  Flynn's  question,  Dr.  Christensen  stated 
the  turn-in  value  of  the  Class  D  car  is  not  calculated  in  the  budget. 
Under  established  City  procedures,  the  car  is  sold  at  public  auction 
by  the  Purchasing  Department  and  the  funds  are  returned  either  to  the 
department  or  the  General  Fund. 

Theodore  Walker,  former  Muni  driver,  asked  questions  regarding  the 
make  of  cars  to  be  purchased,  and  whether  surpluses  occurring  during 
the  year  from  prior  budgets  revert  back  to  the  department. 


****** 
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Norman  Rolfe,  of  San  Francisco  Tomorrow,  expressed  disappointment 
that  an  advance  summary  of  the  budget  had  not  been  available  to 
the  public  prior  to  the  hearing. 

In  response  Dr.  Christensen  explained  that  his  staff  had  worked  on 
the  figures  up  through  the  morning  of  the  meeting,  and,  further,  that 
Mr.  Rolfe  had  been  in  the    Commission  offices  earlier  in  the  week 
and  preliminary  information  was  available  at  that  time. 

Marguerite  Warren,  of  the  Council  of  Civic  Clubs  and  the  Sunset 
Community  Improvement  Association,  discussed  the  increased  travel 
allotment  and  stated  the  assistance  of  City's  federal  legislative 
representative  in  Washington,  Robert  E.  Josten,  should  help  in  keeping 
the  number  of  necessary  trips  to  Washington  down. 

She  also  stated  that  in  the  overall  budget  presentation  it  was  stated 
that  in  the  application  of  funds  and  distribution  of  costs  certain 
items  "are  not  on  the  tax  rolls?"  in  her  opinion  that  philosophy 
should  be  changed  because  in  the  management  of  the  City  departments 
thrift  should  still  be  practiced. 

On  motion  of  Commissioner  Flynn ,  seconded  by  Commissioner  Diviny, 
the  Commission  voted  to  approve  the  General  Office  estimated  budget 
as  presented. 


****** 


HETCH  HETCHY  PROJECT  and  BUREAU  OF  LIGHT,  HEAT  &  POWER  -  Presentation 
by  0.  L.  Moore,  General  Manager,  Hetch  Hetchy  System. 

Bureau  of  Light,  Heat  &  Power  total  budget,  $6,149,133  -  an  increase 
of  $481,289. 

The  main  item  of  increase   ($494,253),  lighting  of  public  buildings, 
represents  increased  consumption  by  present  users  and  projected  needs 
of  new  facilities. 


The  minor  decrease  in  permanent  salaries   ($1,228)   results  from  fewer 
working  days  in  the  year.     There  will  be  no  changes  in  personnel. 
A  reduction  of  $16,836  for  lighting  of  public  streets  is  possible 
because  of  new  vapor  type  lighting  fixtures  which  requires  lower 
maintenance  costs. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner  Diviny, 
the  Commission  voted  to  approve  the  Bureau  of  Light,  Heat  &  Power 
estimated  budget  as  presented. 


*  *  * 


Total  Hetch  Hetchy  Project  budget  $21,484,549  -  an  increase  of 
$783,955. 

About  $578,000  of  the  increase  is  represented  in  the  capital  improve- 
ment budget  for  the  Transit  Power  Division,  reflecting  a  direct 
subsidy  to  the  Municipal  Railway.     In  the  last  three  fiscal  years, 
Hetch  Hetchy  through  the  operating  maintenance  budget  and  capital 
improvement  budget  of  the  Transit  power  Division,  has  subsidized  the 
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Municipal  Railway  to  an  amount  in  excess  of  $8  million. 

Commissioner  Flynn  questioned  Mr.  Moore  on  the  item  of  $164,000  for 
the  renovation  and  reconstruction  of  the  Moccasin  Administration 
offices.     After  discussion,  the  Commission  reduced  this  amount  by 
$100,000. 

Commissioner  Flynn  referred  to  the  $22,000  item  for  the  construction 
of  a  paint  spray  building  at  Moccasin  and  asked  if  the  building  could 
be  located  in  the  vacant  Moccasin  Powerhouse. 

This  had  been  considered,  Mr.  Moore  stated;  but  from  the  standpoint 
of  safety,  it  was  desirable  to  have  the  facility  isolated — an 
advantage  that  far  outweighed  the  small  saving. 

Commissioner  Rousseau  inquired  about  the  increase  of  approximately 
$150,000  over  last  year  for  services  of  the  Engineering  Division. 

Mr.  Moore  said  the  increase  represents  a  program  for  stepping  up 
work  in  the  preventive  maintenance  program  of  the  powerhouse  facili- 
ties which  now  date  from  1960 — not  for  additional  staff. 

The  Commission  reduced  this  amount  by  $125,000. 

The  deletion  from  the  1972-1973  budget  of  the  two  positions  of 
hydrographer  and  assistant  hydrographer  was  discussed. 

Mr.  Moore  explained  that  upon  retirement  of  the  hydrographer  in 
May,  1972,  it  is  proposed  all  the  legally  required  hydrography  work 
will  be  performed  under  contract  with  the  U.S. Geodetic  Survey,  saving 
the  City  an  estimated  $10,000  annually. 

Bruce  B.  Brugman,  President,  The  Bay  Guardian ,  asked  whether  funds 
have  been  included  in  the  budget  for  a  feasibility  study  to 
determine  the  amount  of  money  required  by  City  to  acquire  its  own 
power  distribution  through  purchase  of  the  Pacific  Gas  and  Electric 
Company  facilities  which,  he  maintained,  is  in  accordance  with 
requirements  of  the  Raker  Act,  City  Charter,  and  Supreme  Court 
decisions . 

Mr.  Crowley  informed  Mr.  Brugman  that  following  his  previous  appear- 
ance before  the  Commission  in  January  of  last  year  at  the  1971-1972 
budget  hearing,  considerable  time  and  effort  was  spent  on  this  subject. 
The  pros  and  cons  were  studied  and  it  was  found  by  the  Commission 
to  be  unfeasible  to  spend  such  a  huge  amount  of  money  required  to 
engage  in  such  a  study.     Subsequently ,  he  pointed  out,  the  matter 
was  presented  to  a  committee  of  the  Board  of  Supervisors  which 
reached  the  same  conclusion. 

Peter  Petrakis,  writer  of  utility  matters  for  The  Bay  Guardian ,  and 
Gilbert  Graham  and  Gary  J.  Hear,  who  identified  themselves  as  lawyers, 
and  William  Leafer,  spoke  in  support  of  Mr.  Brugman 's  request. 

At  Commissioner  Cardoza's  direction,  Public  Utilities  Counsel  William 
F.  Bourne  again  explained  the  Commission's  legal  position  in  this 
regard. 

As  explained  on  previous  occasions,  a  legal  opinion  on  the  subject  was 
issued  last  year  by  the  City  Attorney '«  Office.  There  is  no  ieqal 
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obligation  on  tne  part  of  the  City  and  County  of  San  Francisco  that 
requires  the  City  to  acquire  P.G.&  E.     Any  such  action  must  be 
initiated  by  the  Board  of  Supervisors,  which  must  procure  a  report 
from  the  S.F. Public  Utilities  Commission,  when,  as  the  charter  states, 
the  board  wishes  to  determine  if  acquisition  is  in  the  cause  of 
public  interest  and  necessity. 

Mr.  Bourne  stated  that  application  to  the  federal  government  for 
grant  assistance  for  this  purpose   (as  suggested  by  Mr.  Brugman)  would 
be  a  fruitless  and  useless  act,  as  such  application  would  have  to 
go  before  the  Board  of  Supervisors,  which  has  already  acted  on  the 
issue . 

The  group  then  asked  for  an  expression  from  the  Commissioners  as  to 
what  they  deemed  to  be  public  interest  and  necessity. 

Mr.  Bourne  said  this  determination  is  within  the  discretion  of  the 
Board  of  Supervisors,  which  has  acted  on  the  matter.     If  Mr.  Brugman 
and  the  others  disagree,  they  are  free  to  bring  a  law  suit,  or  seek 
referendum. 

Mr.  Bourne  advised  the  Commissioners  that  the  question  has  been  before 
the  electorate  on  eleven  occasions  in  the  past;  and  each  time  was 
rejected. 

Commissioner  Flynn  said  he  is  opposed  to  such  a  study;  because  the 
City  does  not  have  the  means  to  acquire  the  P.G.&  E.     There  are  too 
many  "if s"  as  to  how  such  a  vast  sum  of  money  could  be  raised.  He 
personally  feels  it  is  unwise  and  unethical  to  "appraise  a  man's 
property  in  the  first  place,  when  one  knows  he  does  not  have  the 
means  to  buy  it." 

Commissioner  Cardoza  said  the  Commission      has  studied  and  concluded 
it  should  not  spend  money  on  such  a  study.     Things  must  be  given  a 
priority.     Tne  Commission's  present  emphasis  is  on  providing  San 
Francisco  with  a  good  transportation  system.     Commissioner  Rousseau 
said  his  opposition  is  based  on  the  position  explained  by  Commission- 
er Flynn. 

Commissioner  Petri  said  that  elected  officials, in  this  case  the 
Board  of  Supervisors,  should  properly  bring  the  matter  to  the  Public 
Utilities  Commission — and  place  the  necessary  funds  in  the  Utilities 
budget.     The  determination  should  be  made  by  elected  rather  than 
appointed  officials. 

Miss  Marguerite  Warren  asked  about  the  $225,000  item  for  power 
furnished  to  the  San  Francisco  International  Airport.     Mr.  Moore 
said  that  the  Airport  pays  for  this  power. 

On  motion  of  Commissioner  Petri,  seconded  by  Commissioner  Diviny,  the 
Commission  voted  to  approve  the  Hetch  Hetchy  Project  proposed  budget, 
as  amended:      delete  $125,000  services  of  engineering  division 

delete  $100,000  Moccasin  Administrative  Offices 

reconstruction 

New  total,  $21,354,915 


****** 
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WATER  DEPARTMENT  -  Presentation  by  Arthur  H.  Frye ,  Jr.,  General 
Manager  and  Chief  Engineer. 

Total  budget  $23,064,902  -  an  increase  of  $1,547,000 

Mr.  Frye  said  the  Water  Department  is  faced  with  the  task  of  carry- 
ing on  its  day-to-day  operation,  and  at  the  same  time  executing  a 
multi -million  dollar  capital  improvement  program,  which  will  require 
a  bond  issue  in  November. 

Commissioner  Rousseau  questioned  the  need  for  the  $30,000  item  for  a 
convenience  station  at  the  Pulgas  Temple  on  the  watershed.     Mr.  Frye 
explained  there  are  presently  chemical  facilities  available,  but  the 
public  prefers  not  to  use  them,  and  for  sanitation  reasons  he 
recommends  the  permanent  installation. 

Commissioner  Diviny  favored  leaving  the  item  in  the  budget,  but 
agreed  with  the  rest  of  the  Commissioners  to  delete  the  item  until 
next  year  to  determine  the  impact  of  the  new  Junipero  Serra  Freeway 
upon  the  number  of  visitors  to  the  temple. 

On  the  subject  of  new  employments,  the  Commission  concurred  in 
deleting  two  of  the  three  new  gardener  positions,  and  retained  one 
sub-foreman  gardener. 

Miss  Warren  asked  whether  the  proposed  bond  issue  to  extend  the 
service  is  predicated  on  City  service  or  also  on  service  in  the 
suburbs — and  in  view  of  the  allocations  to  Hetch  Hetchy  Project  and 
support  of  the  Municipal  Railway  would  there  be  sufficient  money 
to  cover  the  bond  redemption? 

Mr.  Frye  said  a  new  rate  study  is  being  undertaken,  which  will  include 
bond  redemption.     The  new  study  will  be  much  more  detailed  than  the 
last  one — it  will  affect  both  the  local  user  and  the  suburban  consumer. 
This  new  study  will  include  the  costs  of  Hetch  Hetchy  as  they  pertain 
to  water,  as  well  as  the  costs  and  use  patterns  of  all  facilities. 

At  this  point  Dr.  Christensen  said  the  allocation  of  revenues  from 
the  Water  Department  to  Hetch  Hetchy  is  fully  supported  by  the  cost 
factors  we  currently  have  and  are  using. 

Miss  Warren  said  it  was  important  to  the  taxpayer  to  know  the  cost 
of  supplying  water  to  the  suburban  areas — that  this  is  a  hidden  factor. 
She  maintained  that  the  City's  public  departments  do  not  make  a  return 
of  six  percent  as  do  private  interests...  and  this  will  show  up  in  the 
taxes . 

Mr.  Rolfe  said  he  was  interested  in  learning  more  of  the  proposed 
&ond  issue. 

On  motion  of  Commissioner  Petri,  seconded  by  Commissioner  Rousseau, 
the  Commission  voted  to  approve  the  Water  Department  estimated  budget 
as  amended  -  delete  $30,000  convenience  station,  Pulgas  temple 
delete  $21,268  two  gardeners 

delete  $36 , 665 , employments  8  thru  13  on  the  priority  list 
New  total,  $22,964,111 


****** 
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MUNICIPAL  RAILWAY  -  Presentation  by  John  M.  Woods,  General  Manager. 


Total  budget  $53,793,800  -  an  increase  of  $5,915,267 

Mr.  Woods  described  the  Municipal  Railway's  modernization  program  - 
tne  replacement  of  the  rolling  stock  at  an  estimated  cost  of 
$51  million  and  the  $4  4  million  rehabilitation  program  providing 
for  replacement  of  ways  and  structures,  rerailing  of  car  lines,  etc. 
The  federal  government  has  committed  grants  totaling  over  $51  million 
under  the  Urban  Mass  Transportation  Act  of  1964  toward  the  improve- 
ment program.     Additional  funds  will  become  available  in  the  future. 

In  order  for  the  Railway  to  efficiently  utilize  these  available  funds, 
tne  staff  of  the  Municipal  Railway  must  be  materially  increased. 
Although  new  positions  have  been  consistently  requested  in  the 
budgets  in  recent  years,  no  new  positions  have  ever  been  approved 
in  the  Railway  within  the  past  ten  years;  instead  positions  have 
been  deleted. 

Mr.  Woods  then  outlined  the  proposed  new  employments  contained  in 
the  1972-1973  budget  for  the  Municipal  Railway: 

75  new  miscellaneous  employments  $811,5  82 

4  new  crafts  employments  $  67,955 

With  regard  to  an  item  of  $69,000  for  reconstruction  of  the  elevator 
at  the  Cable  Car  Barn,  and  $29,000  for  a  bus  wash  rack  at  Presidio 
Yard,  Commissioner  Flynn  asked  if  a  portion  of  these  funds  could  be 
included  in  the  federal  grant  application. 

Commissioner  Petri  asked  if  the  item  of  $166,000  for  promotion  could 
be  partially  funded  also  through  a  federal  grant. 

Mr.  Crowley  reported  that  on  his  last  discussion  in  Washington  with 
the  Department  of  Transportation  people,  they  spoke  favorably  of  \ 
two-thirds  assistance  for  the  Railway's  community  relations  informa- 
tion program,  to  be  funded  through  their  Research  and  Development 
appropriations.     The  projected  information  program  for  the  1972-1973 
fiscal  year  nas  been  submitted  to  the  Federal  agency. 

The  Commission  deleted  the  elevator  and  wash  rack  items,  and  reduced 
the  information  and  promotion  item  by  two-thirds,  with  the  under- 
standing a  grant  application  would  be  submitted  for  that  amount. 

Commissioner  Petri  also  asked  for  an  explanation  as  to  why  the 
overtime  and  temporary  wages   (miscellaneous)  has  been  increased 
$134,000  when  there  is  inclusion  of  75  new  positions. 

Mr.  Woods  said  these  were  low-salaried  positions  where  turnover  and 
absenteeism  is  great,  and  in  order  to  keep  the  service  in  operation, 
it  is  often  necessary  to  pay  higher-salaried  people  overtime  to 
perform  the  duties. 

Mr.  Walker  was  interested  in  the  savings  to  the  Railway  resulting 
from  reduction  in  service  lines  such  as  elimination  of  the  #5  limited, 
and  from  suspensions  and  eliminations  of  employees,  and  whether  the 
new  positions  were  all  to  be  under  Civil  Service  rules  and  regulations. 

Commissioner  Petri  was  excused  at  5:25  p.m.  and  returned  at  5:27  p.m. 
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In  answer  to  Miss  Warren's  question — if  any  projection  of  salary 
increases  under  Proposition  G  was  included  in  the  Railway  budget — 
she  was  advised  that  this  was  not  allowed  under  budgetary  procedures . 
The  Commissioners  have  been  informed  of  this  estimated  figure,  but 
it  cannot  be  included  in  the  budget  presentation. 

She  also  wished  to  know  if  the  proposed  employment  of  museum  guards 
at  the  Cable  Car  Barn  was  warranted?  whether  enough  money  was 
collected  at  the  museum  to  justify  the  expenditure,  or  if  this  was 
a  preventive  measure  as  a  result  of  vandalism. 

Miss  Warren  said  City  should  concentrate  on  keeping  the  taxes  down. 
She  also  pointed  out  that  while  75  of  the  proposed  new  positions 
average  annually  $10,821  each,  the  four  positions  of  craft  workers 
average  almost  $17,000  per  person  per  year. 

She  asked  if  new  personnel  included  any  permanent  guards  on  the 
Railway  vehicles  to  protect  passengers  from  harrassment  and  physical 
harm.     Mr.  Woods  said  there  was  nothing  in  the  proposed  budget  for 
transit  police. 

On  her  question  as  to  the  increase  of  $800,000  for  passenger  and 
damage  claims,  Personnel  &  Safety  Bureau  Director  Curtis  E.  Green 
explained  that  while  the  number  of  accidents  has  decreased,  the 
amount  of  settlements  has  increased. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner  Diviny, 
the  Commission  voted  to  approve  the  Municipal  Railway  proposed 
budget,  as  amended:     delete  $110,000  Community  Relations  Information 

Program 

delete  $100,000  Cable  Car  Barn  elevator  and 

Presidio  yard  wash  rack  items 

add  $14  7,816  late  adjustment  for  retirement 

allowances 

New  total,  $53,721,616 


****** 


The  Commission  recessed  for  a  period  of  ten  minutes,  at  5:42  p.m. 

****** 


On  reconvening,  the  Commission  then  voted  on  the  entire  budget  and 
on  motion  of  Commissioner  Rousseau  seconded  by  Commissioner  Diviny, 
adopted  Resolution  No.   72-0018  approving  amended  1972-1973  budget 
for  the  Public  Utilities  Commission  as  follows: 

Bureau  of  Light,  Heat  and  Power  $  6,149,133 
General  Office,  Public  Utilities 

Commission  711,954 

Municipal  Railway  5  3,721,616 

Water  Department  22,964,111 

Ketch  Hetchy  Project  21,354,915 

$104,901,729 


****** 
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Commissioner  Petri  was  excused  at  5:50  p.m. 

Resolution  No.  72-0027 — Modification  and  assignment  of  Crystal  Springs 
Golf  Course  Lease;  Elias  Leider,  lessee,  to  Crystal  Springs  Golf 
Course,  a  corporation. 

Mr.  Leider  and  his  attorney  Robert  C.  Barbagelata  were  present. 

Commissioner  Flynn  asked  what  consideration  City  is  receiving  for 
extending  the  lease  an  additional  10  years. 

Mr.  Barbagelata  said  the  Water  Department  and  Mr.  Leider  have  been 
working  on  this  lease  agreement  modification  since  196  8  -  due  to 
problems  created  by  the  building  of  the  Junipero  Serra  Freeway 
through  a  portion  of  the  premises,  and  many  concessions  have  been 
made  by  the  lessee  to  assist  City  in  dealing  with  the  State  in 
getting  the  freeway  through. 

Mr.  Bourne  pointed  out  that  on  the  element  of  consideration,  the 
lessee  is  also  promising  to  do  something  by  way  of  additional 
construction  which  he  is  not  obligated  to  do  under  the  original 
lease . 


Roll  Call: 

All  Commissioners  passed. 

Commissioner  Cardoza  complimented  staff  and  all  who  partook  in  the 
preparation  of  the  budget  on  a  job  well  done. 


****** 


Communications : 


Hone 


****** 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO,*.," i  !  I'v.jg 


RESOLVED,  That  the  budget  estimates  for  the 
fiscal  year  19  72-19  73,  as  prepared  by  the  General  Manager 
of  Public  Utilities,  and  which  have  been  filed  by  said 
executive  with  the  Public  Utilities  Commission  and  acted 
upon  by  said  Commission,  and  upon  which  budget  estimates 
and  proposals,  public  hearing  has  been  held  by  said 
Commission,  be  and  the  same  are  hereby  approved  for  the 
following  amounts* 

BUREAU  OF  LIGHT,   HEAT  AND  POWER  $  6,149,133 

GENERAL  OFFICE,   PUBLIC  UTILITIES 

COMMIS SION  711,954 

MUNICIPAL  RAILWAY  53,721,616 

WATER  DEPARTMENT  22,964,111 

HETCH  HETCHY  PROJECT  21,354,915 

$  104,901,729 

and  be  it  further 

RESOLVED,  That  the  budget  estimates  in  the  amounts 
indicated  be  filed  with  the  Controller  in  accordance 
with  the  provisions  of  Charter  Section  69 . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCISCO 
^i(T»       fix/Hi  .4  O 

RESOLUTION  V&tf  j@~r. J. _g£y: 


RESOLVED,  That  this  Commission  approves  a  debit 
modification  in  amount  of  $2,508.00  to  provide  funds  for 
additional  work  as  follows:    roof  two  additional  buildings 
in  Moccasin  Village  as  set  forth  in  Modification  No.  1  to 
contract  No.  HH  434,  Replacement  of  Metal  Roofing  and  Siding  - 
Moccasin  Shops. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

J  A  N  ij  A  R  Y  6  o  u?/Z" 


at  its  meeting  of- 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

"Y  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

WD  Contract  No.  156  3 — Laying  of  6-Inch,  8-Inch, 
16-Inch  Ductile  Iron  Mains  in  Geary  Boulevard  between 
Wood  and  Lyon  Streets 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1562  -  Reconditioning 
Baden  Merced  Pipeline  between  Baden 
Pump  Station  and  San  Pedro  Road  in 
San  Mateo  County  -  to  Ameron,  Inc., 
Pipe  Lining  Division,  in  the  amount 
of  $167,252.50,  and  all  other  bids 
for  the  above  described  work  are 
hereby  rejected. 


at  its  meeting  o; 


Secretary  and  Assistant 


General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nb.^  -  ^f^fS- 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  amount  of  $1,731.40; 
approves  Final  Payment  in  amount  of 
$8,258.63,  in  favor  of  Associated 
Pipeline,  Inc.  under  Water  Department 
Contract  No.  1509,  Laying  of  12",  8" 
and  6"  Ductile  Iron  Mains  in  12th 
Street,  Grove  Street,  Quintara  Street 
and  Others,  and  allows  eight  (8) 
working  days  unavoidable  delay  due 
to  waiting  for  connections . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

|hn  try.    t . f>  (f\  ir%  <r% 
RESOLUTION  No.     '        -   '  ' 


RESOLVED ,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $3,452,50; 
approves  Final  Payment  in  the  amount 
of  $11,050.51  in  favor  of  Madsen  Con- 
struction Co.  under  Water  Department 
Contract  No.  1448,  Alterations  to 
425  Mason  Street,  Building,  San  Fran- 
cisco, and  allows  fifty-five  (55) 
working  days  unavoidable  delay;  15 
working  days  due  to  prevention  by  the 
City  of  Contractor  from  prosecuting 
the  work,  and  40  working  days  due  to 
inability  of  Contractor  to  procure 
materials. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Co 


mmisston 


at  its  meeting  of 


R  Y  2  5  1972. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  ^QfJSAN  JEpANCISCO 

if  £sf  '"  IS' \J.  'f&Hk 
RESOLUTION  No  


KSSOLVSD,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No*  16 52?  adopted  July  16,  1956"  »  payment  of  dam- 
age claims  totaling  $295 oOO  settled  during  the  month  of  December  1971  by  the 
San  Francisco  Water  Department  and  detailed  on  Revolving  Fund  Voucher  No,  2?5&* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  R  Y  2  5  1972 


at  its  meeting  of  ______  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed?  approves  Final  Payment  in 
amount  of  $2,418.50,  in  favor  of 
Bayside  Pump  and  Engineering  Company 
under  Water  Department  Contract 
No.  1504,  Motorize  Valves  at  Various 
Locations . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


1  <  '}   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  approves  and  hereby  requests  the  Controller1 
concurrence  in  amendment  of  Rules  and  Regulations,  Public  Utilities  Commission  Re~ 
volving  Funds  as  follows: 


RULE  7 


Section  D-l 

Hetch  Hetchy  project 
Bank  of  America 
#1  Powell  Street 
San  Francisco 


S  ignatures 
Principal  Counter 


Add 


Harold  J,  Guetersloh     Harold  J.  Guetersloh 


Section  F-l 

San  Francisco  Water  Department 
Consumers'  Adjustment  Account 
Bank  of  America 
#1  Powell  Street 
San  Francisco 


Add 


Harold  J»  Guetersloh     Harold  J.  Guetersloh 


Section  F-2 

San  Francisco  Water  Department 
Consumers'  Guarantee  Deposit  Account 
Bank  of  America 
#1  Powell  Street 
San  Francisco 


Harold  J.  Guetersloh     Harold  J»  Guetersloh 


Section  F-3 

San  Francisco  Water  Department 
General  Manager 
Bank  of  America 
#1  Powell  Street 
San  Francisco 


Add 


Harold  J,  Guetersloh     Harold  J.  Guetersloh 


PUBLIC  UTSLSTIES  COMMBSSSON 

IF  SAN  FRANCISC 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


Section  F-^f 

San  Francisco  Water  Department 
Senior  Claims  Investigator 
Bank  of  America 
#1  Powell  Street 
San  Francisco 


Add 


Delete 


Signatures 
Principal  Counter 

Harold  J •  Guetersloh 


John  C.  Farrell 
F*  Eachok 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  rrieetvng  of  ■>■■■>  <-n  i       v    iQ/  x. 


Secretdrv  d>id  Assista?u  Ge>iera/ TvfdMtftte 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  ©If  SAN  ERAJ^C4£pp 
RESOLUTION  No  

WHEREAS,   the  City  and  County  of  San  Francisco,   a  municipal  corporation, 
by  and  through  its  Public  Utilities  Commission,  leased  to  Elias  Leider 
171.5  acres  near  San  Mateo,  California,   for  a  public  golf  course  for  a  term 
of  12  years,  commencing  September  1,   1955  and  ending  August  31,   1967;  and 

WHEREAS ,  said  lease  was  modified  by  agreement  of  the  parties  thereto 
on  February  5,  1958,  and  on  July  22,  1965  said  lease  was  further  modified 
and  its  term  extended  so  as  to  terminate  July  21,   1985;  and 

WHEREAS,   it  is  of  mutual  interest  to  both  City  and  Lessee  to  further 
modify  said  lease  and  to  assign  it,   as  modified,  to  Crystal  Springs  Golf 
Club,   Inc.,   a  corporation;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  conditions 
and  authorizes  execution  of  that  third  supplemental  agreement  modifying  the 
Crystal  Springs  Golf  Course  lease  executed  July  194,   1955  and  modified 
February  5,   1958  and.  July  22 9   1965,  a  copy  of  which  third  supplemental  agree- 
ment is  on  file  with  Commission's  Secretary,  so  as  to  provide,  among  other 
provisions,   for  installation  and  construction  of  a  golf  pro  shop  and  public 
golf  driving  range,  a  comprehensive  revision  of  the  auditing  and  golf  cart 
rental  provisions,   and  a  ten   (10)  year  extension  of  the  present  lease;  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby  consents  to  the  assignment  of 
said  lease,  as  modified,   from  Elias  Leider  to  Crystal  Springs  Golf  Club, 
Inc.,  a  corporation,  subject,  but  not  limited  to  the  requirement  that 
Crystal  Springs  Golf  Club,   Inc .  assume  all  of  the  covenants,  conditions, 
duties  and  obligations  contained  therein,  whic  h  include  certain  surety 
bond  and  insurance  requirements;   and  be  it  further 

RESOLVED,  That  this  consent  by  Commission  to  said  assignment  does 
not  release  Elias  Leider  from  any  liability  thereunder  in  the  event  of 

any  breach  thereof  by  the  assignee. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

sJ  A      i  f  u  n  V"  Y  R  1^70 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $17,224.50; 
approves  Final  Payment  in  amount  of 
$107,191.54,  in  favor  of    Arntz  Bros, 
under  Water  Department  Contract  No.  1380, 
Rehabilitation  of  Stanford  Heights 
Reservoir,  and  allows  226  calendar  days 
unavoidable  delay  -  69  days  due  to 
additional  work  ordered  by  the  City? 
29  days  due  to  adverse  weather  condition; 
24  days  due  to  labor  dispute;  90  days 
due  to  prevention  by  City  to  commence 
work  after  testing  period;  14  days  due  to 
inability  to  obtain  concrete  material 
caused  by  plant  breakdown. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

;JAM  U  AR  Y  2  5  1972 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,__  


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $296.10; 
approves  Final  Payment  in  the  amount 
of  $6,212,55,  in  favor  of  Associated 
Pipeline,  Inc.  under  Water  Department 
Contract  No.  1514  Laying  of  4-Inch 
and  8-Inch  Ductile  Iron  Mains  in 
Powell  and  Post  Streets,  and  allows 
eighteen  (18)  working  days  unavoidable 
delay  due  to  waiting  fourteen  (14) 
days  for  connections,  and  four  (4) 
days  due  to  structural  obstructions 
not  evident  during  design,  and  charges 
liquidated  damages  for  twelve  (12) 
days  avoidable  delay. 


■ 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  2  5  1372 


at  its  meeting  of._ 


°10A 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  72-OQ18-MR 

RESOLVED ,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

MC    Palmina  Andre oli 

CC    Albert  A.  Barnett 

MC    Nancy  Betancourt 

TC    Freddie  C.  Franks 

TC    Marcia  McLain 

TC    Martha  O'Brien 

Litigated  Settlement  (CA  Office) 

CC    Carolyn  Jane  Attebery 

Judgment 

MC    Edna  Avery  Gillette  aka 
Edna  Avery  Siekmann, 
guardian  ad  litem  of 
Glenn  Alan  Gillette, 
a  minor 


Date  of  Accident 

July  20,  1971 
November  27,  1971 
September  25,  1971 
October  16,  1971 
October  4,  1971 
November  18,  1970 

May  17,  1968 


June  27,  1968 

(Railway's  date) 
or  June  26,  1968 
(date  on  claim) 
(includes  $438,41 
costs,  plus 
interest  if 
demanded) 


Settlement 

$  1,396.41 
738 . 68 

2,247.77 
650.00 
612.32 
750.00 

2,250.00 

79,643.06* 


88,288.24 


*  Appropriation  No.  1. 735. 804 . 999  $73,142.14 
Appropriation  No.   1.735.804.000  §15,146.10 

$88,288.24 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  January  25,  1972. 


Secretary  and  Assistant  General' Manager 


>)  ?)  9  ?) 

TO:  MEMBERS  OF  THE  PUBLIC  UTILITIES  COMMISSION 

Commissioner  Marvin  E.  Cardoza ,  President 
Commissioner  Oliver  M.  Rousseau,  Vice  President 
Commissioner  Joseph  J.  Diviny 
Commissioner  H.  Wei ton  Flynn 
Commissioner  Louis  A.  Petri 

FROM:  John  D.  Crowley 

General  Manager 

SUBJECT:       Public  Utilities  Commission  Budget 
1972  -  1973 


Attached  as  Enclosure  1  is  a  letter  from  the  Mayor 
indicating  his  desires  for  constraint  in  the  budgets  for  fiscal 
year  1972-73.     We  have  endeavored  to  act  with  prudence  within  the 
guidelines  established.     Forces  beyond  our  control,   such  as 
inflation  and  wage  settlements ,  have  prevented  us  from  literally 
adhering  to  his  directive.     The  budgets  for  Hetch  Ketchy  and  the 
Water  Department  could  be  interpreted  as  complying,  but  the 
Muni  Railway  budget  represents  a  significant  departure  in  terms  of 
additional  ad  valorem  taxes.     The  latter  must  be  recognized  if 
San  Francisco  is  to  have  a  responsive  and  viable  public  trans- 
portation system. 

The  budgets  which  follow  in  Enclosure  2  through  6 
represent  about  1/7  of  the  total  City  budget.     1971-72  City 
budget  is  $711  million,  which  if  maintained  in  1972-73,  would 
mean  the  $105  million  for  PUC  is  approximately  15%  of  the  total. 
Our  deficit  in  Muni  would  require  approximately  9%  of  the  taxes 
collected . 

Recommended  budgets  for  the  Public  Utilities  Commission 
for  fiscal  1972-73  total  $105,204,000,   of  which  $1,882,000  is 
attributable  to  intra  utility  transactions   (Light,  Heat. ,  and  Power 

and  services  of  PUC  General  Office) .     This  increase  of  $8,750,000 
over  the  1971-72  budget  results  from  increases  in  Operations  and 


Maintenance   ($6,250,000)   and  Capital  Improvements  ($2,940,000) 
together  with  a  slight  decrease  in  bond  interest  and  redemption 
costs   ($440,000) . 

Funds  required  to  finance  utilities  operations  are 
estimated  at  $105,204,000.     The  major  source  of  these  funds, 
$67,602,000,  will  be  derived  from  revenue.     An  additional  $3, 000,000 
should  be  available  for  transit  capital  improvements  from  the 
recently  enacted  sales  tax  on  gasoline.     Inter-fund  transfers  will 
add  $4,498,000  and  unappropriated  balances  from  prior  years  of 
$3,891,000  bring  debits  and  credits  into  balance. 

On  the  expenditure  side  of  the  proposed  budget,  only 
27%  or  $26,214,000,  of  the  total  financing  is  supported  by 
property  taxes.     Of  this  amount,  about  $1.2  million  was  funded  in  the 
prior  fiscal  year  from  gas  tax  revenues,   for  Street  Lighting  in 
Bureau  of  Light,  Heat  and  Power.     The  Director  of  Public  Works 
advises  that  this  source  of  funds  is  no  longer  available, 
necessitating  the  use  of  ad  valorem  taxes  for  this  purpose. 

Savings  made  to  the  general  fund  by  water  and  power 

utilities  for  the  fiscal  year  will  amount  to  $8,578,000,  a 

breakdown  of  which  follows: 

Electric  Energy  supplied  to  City  $1,080,000 
departments  at  a  discount  of  21% 

Free  water  supplied  to  City 
departments  by  the  San  Francisco 
...    Water  Department  1,278  ,000 

Interest  earned  by  department  funds 

deposited  with  the  City  Treasurer  1,500,000 
Transfer  of  Muni  distribution  system 

to  Ketch  Hetchy  4,7  2  0,000 

Additional  savings  of  approximately  $4  million  could  be  realized  if 
contemplated  operational  and  schedule  changes  are  implemented  at 

the  Municipal  Railway. 


1 

>  >,  '*)  3 

-  3  ~ 

Expenditures  in  these  budgets  include  $11,990,000  for 
Bond  Interest  and  Redemption  Payments;     $13,079,000  for 
'Equipment  and  capital  outlay;     and  $1,952,000  for  Property  Taxes 
payable  to  other  counties. 

The  budget's  largest  single  expenditure  item,  almost 
5.2%  of  the  total,   is  for  the  payment  of  salaries  and  wages  and 
related  benefits  for  the  3,772  employees.     This  cost  totals 
approximately  $55,460,000  for  the  forthcoming  fiscal  period. 

A  total  of  9  4  new  positions,  costing  $1,0  31,500  are 
requested  in  the  budget,   15  of  these  positions  with  a  cost  of 
~$±52,~000  are  ~to  be~ in  revenue  supported  departments  where  no 
""tax  burden  is  involved. 

A  list  of  the  major  items  and  increases  by  department 

- 

are  shown  in  the  following  paragraphs . 
BUREAU  OF  LIGHT,   HEAT  AMD  POWER 

Total  Budget  -  $6,14  9,13  3,  an  increase  of  $481,289. 
T)ne  main  items  of  increase  are: 

a.  lighting  of  public  buildings  -  $4,936,736,  an 
increase  of  $494,253,     For  security  reasons 
buildings  are  being  equipped  with  more  adequate 
lighting  systems  and  lights  are  thus  used  longer. 

b .  equipment  -  $4,000  ,  an  increase _qf_  $4  ,000.  The 
equipment  items  are  one  desk  calculator,  $1,200 
and  one"  electric  typewriter,   $600  ,  which  are 
replacement  items  of  equipment;     and  a  two-way 
mobile  radio,  $2,200. 


GENERAL  OFFICE 


Total  Budget  -  $711,954,   an  increase  of  $7,765. 


The  main  items  of  increase  are: 


a.  Contractual  services,  an  increase  of  $3,070. 
Increased  travels  to  apply  for  grants,  etc., 
and  increased  costs  of  official  advertising. 

b.  Equipment  -  $8,960,  an  increase  of  $5,760. 

c.  Fixed  charges,  an  increase  of  $605  .  Mandatory 


fringe  benef its~-social  security,  retirement, 
health  service  costs. 
MUNICIPAL  RAILWAY 

Total  Budget  -  $53,793,800,  an  increase  of  $5,915,267. 
The  main  items  of  increase  are: 


a.  Permanent  salaries,  an  increase  from  the  present 
permanent  salaries  of  $247,266. 

b.  75  new  positions  in  the  amount  of  $811,582. 

c.  An  increase  in  overtime  and  temporary  wages  of 


$134,000. 

d.     4  new  positions  in  the  wages  account  of  $67,955. 


e.  Platform  wages— an  increase  of  $800  ,000  to  raise 
budget  to  level  of  actual  anticipated  expenditures. 

f.  An  increase  in  contractual  services  of  $265,455, 
primarily  composed  of  $166,000  for  public  relations 
(2/3  of  which  is  covered  by  an  anticipated  federal 
grant),   $36,000  in  maintenance  of  structures,  and 
$28,000  in  Light,  Heat  and  Power  costs, 

g.  An  increase,  in  materials  and  supplies  of  $110,970, 
which  is  normal  price  escalation  coupled  with  $50,000 
increase  for  coach  parts  covered  in  prior  years  by 
manufacturer  1 s  warranty . 


0 


-  5  - 


h.  An  increase  in  fuels  and  lubrication  of  $55,000. 
5.5%  Sales  Tax  on  gasoline,   to  bring  appropriation 
to  level  of  1970-71  expenditures. 

i.  An  increase  in  the  stores  revolving  fund  of  $50,000. 
Material  and  Supply  inventory  at  6/30/71  was 
$798,000;     stores  revolving  fund  totals  $800,000. 
Rising  material  costs  and  the  need  to  maintain 
minimum  stocks  of  motor  coach  parts  formerly 
supplied  under  manufacturer's  warranty  require  an 
increase  in  the  authorized  fund. 

j.     An  increase  in  fixed  charges  of  $418,  883  .     $372  ,000 

of  this  is  due  to  increased  mandatory  fringe  benefits- 
social  security  and  retirement. 

k.     An  increase  in  passenger  and  damage  claims  of 
$800  ,000  . 

1.     An  increase  in  claims  over  $37,500  of  $300,000. 
m.  Equipment: 

replacement  items  -  $100,56  4. 

new  equipment  -      26  ,300  . 

n.     Reconstruction  and  replacement  -  $3,336,695  composed 
of  the  following  items: 

1.  payments  to  the  non-profit  corporation  for 
lease  of  the  buses  -  $3,014,195. 

2.  estimated  payments  to  the  non-profit 
corporation  on  physical  plant  leases  -  $200,000 

3.  services  of  engineering  division  -  $12,000. 


-  6  - 

4.  Washington-Mason  cable  car  barn  -  reconstruct 
elevator  room  ~  $69,300. 

5.  Presidio  bus  yard  wash  rack  -  $28,900. 

6.  949  Presidio  Avenue  -  replace  air  conditioning 
system  -  office  building  -  $12,300. 

SAN  FRANCISCO  WATER  DEPARTMENT 

Total  Budget  -  $23,064,902,   an  increase  of  $1,547,000 
The  major  increases  are  in  the  following  items: 

a.  Permanent  salaries  -  6  new  positions  -  $41,028. 

b.  Wages  -  3  new  positions  -  $42,590. 

c .  Salaries  of  gardeners  -  4  new  positions  -  $4  4,200. 

d.  Contractual  services,  an  increase  of  $225,990-- 
maintenance  and  repair  of  structures,  Light,  Heat 
and  Power,  postage,  servicing  sanitary  facilities, 
account  for  most  of  the  increase 

e.  Materials  and  supplies,  an  increase  of  $127,853. 
5%  increase  over  current  expenditures,  together 
with  increase  for  chemicals  due  to  San  Andreas 

< 

Filtration  Plant  being  placed  in  operation. 

f.  Stores  revolving  fund,  an  increase  of  $150,000. 

g.  Fixed  charges,  an  increase  of  $72,122.  Increased 
compensation  insurance   ($20,000)   and  taxes  ($50,000) 
account  for  increase . 

h.  Mandatory  fringe  benefits,  an  increase  of  $75,4  91. 
Social  security  rate  increase,  retirement  and 
health  service  costs . 

i .  Electronic  data  processing ,  an  increase  of  $68,574  * 
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j.     Equipment  -  $253,480,  an  increase  of  $57,671. 
k.     Additions  and  betterments        a  total  of  $1,490,000, 
a  decrease  of  $13,800,  composed  of  the  following  items: 

1.  Water  main  extensions  -  $451,000. 

2.  New  services  and  meters  -  $300,000. 

3.  Install  gate  valves  -  $27,500. 

4.  Pipeline  electrolysis  -  $30,000. 

5.  Define  rights  of  way  and  property  lines  -  $15,000. 
6c     Secondary  feeder  mains  -  $100,000. 

7.  Watershed  lands  erosion  control  -  $10,000. 

8.  Install  drain  and  air  valves  -  $16,500. 

9.  Construct  fences  -  $25,000. 

10.  Motorize  large  valves  -  $35,000. 

11.  Central  control  system  -  $450,000. 

12 .  Convenience  station  -  Pulgas  Temple  -  $30,000. 
1.     Reconstruction  and  replacements  -  $2,940,000,  an 

increase  of  $24 &, 000. 

1.  Renew  water  services  -  $1,500,000. 

2.  Relocate  and  realign  water  mains  -  $125,000. 

3.  Relocate  and  realign  water  services  -  $75,000. 

4.  Replace  water  mains  -  $40  4,000. 

5 .  Reconstruct 'and  restore  fences  r  $35  f 000  . 

6.  Grade  and  resurface  roads  -  $25,000. 

7.  Water  mains,  cement  mortar  line  -  $412,000. 

8.  Reconstruct  drain  and  air  valves  -  $10,000. 


0  *  "   8  P 

9.     Miscellaneous  repair  and  improvements  to 

buildings  -  $35,000. 

10.  Replace  College  Hill  system  feeder  main  -  $250,000. 

11.  Replace  irrigation  pipelines,  Sunol  -  $38,500. 

12.  Replace  bulkhead  and  rehabilitate  fencing, 
Lombard  Reservoir  -  $18,500. 

13.  Rehabilitate  roof,  Potrero  Heights  Reservoir  -  $12,000 
m.     Bond  interest  and  redemption  -  $3,889,440,  an  increase  of 

$434,206. 

HETCH  HETCHY  WATER  AND  POWER 

Total  Budget  -  $21,484,549,  an  increase  of  $783,955 

The  Ketch  Hetchy  Budget  includes  $4,720,25  5  for 
operations,  replacements,  and  capital  improvements  for  the 
transit  power  division.     This  division  is  a  function  taken  from 
the  Municipal  Railway  budget  representing  the  electrical  power 
distribution  system  of  the  Railway.     This  $4.7  million 
represents  a  savings  to  the  taxpayers  of  Sam  Francisco. 
The  major  items  of  increase  are: 

a.  Permanent  salaries  -  1  new  position  -  $9,274, 
overall  net  decrease,  $28,790  due  to  2  positions  deleted 
(Hydrographer  and  Assistant) . 

b.  Wages  -  1  nev;  position  -  $14  ,765  for  Transit 
Power  Division  ~~  net  decrease  in  this  Division  -  $20,838. 

c.  Contractual  Services,  an  increase  of  $25,505. 

d.  Materials  and  supplies,  an  increase  of  $34,800. 

e.  Fixed  Charges,  an  increase  of  $91,506  -  primarily 
retirement,  social  security,   insurance,  and  real  estate  taxes 
on  watershed  lands. 

f.  Mandatory  Fringe  Benefits,  an  increase  of  $56,433. 


HETCH  HETCHY  WA'i'E,    AND  POWER 


g.  Assessments  to  other  districts,  an  increase  of 
$40,000  to  cover  full  year  operational  deficit  of  Don  Pedro 
recreational  use. 

h .  Equipment,   an  increase  of  $34,605. 

i .  Reconstruction  and  Replacement  -  a  total  of' 
$4,395,333,  an  increase  of  $898,012.     The  major  items  are: 

1.  Services  of  Engineering  Division  $392,733 

2.  Renovation  and  reconstruction  of 

Moccasin  Administration  offices  164,000 

3.  Repair  and  repaint  exteriors  - 

various  buildings  6  6,000 

4.  Holm  Powerhouse  penstock  protection  120,000 

5.  Moccasin-Newark  transmission 

line,  paint  towers  26,000 

6.  Of Shaughnessy  Dam,   clean  out 

drains  17,500 

7.  Replacement  of  DC  distribution 

system  Muni  transit  2,500,000 

8.  Install  underground  DC  feeders  1,035,000 
j.     Additions  and  betterments  -  $393,900,  a 

decrease  of  $33,00  0.     Major  items  are: 

1.  Services  of  engineering  division  199,900 

2.  Moccasin  Spillway,  extension 

-.-   .  -■  of  apron  158,000 
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3.     Construct  spray  paint  building, 

Moccasin  22,00  0 

k.     Bond  interest  and  redemption  -  $8, 100,966, 
a  decrease  of  $875,975, 

1.     Under  operating  expense  of  Water  and  Power 
Supply  two  items  -  Purchase  of  Power  for 
Resale  and  Service  Charge  for  Transmission 
and  Distribution  show  increases  of  $160,500 
and  $260,500,  respectively.     These  are 
resale  items  and  reflect  increased  energy 
requirements  of  The  City  and  increased  costs 
of  distribution. 


Office  of  the 

5  A  N    F  8  A  N  C  I 


Mayor 


Joseph  LAlioio 


January  l/}  J.972 


The  Honorable 

The  Public  Utilities  Commission 
287  City  Hall 

San  Pranclsco-,  California  DM117 

Dear  Corpnils  si  oners; 

The  ohjecllve  of  my  budget  policy  for  the  fiscal  3' ear  1972«73  Is  again 
-to --male  sure  that  the  programs  and  services""  of  "  our '  city  and  "county  "government 
"i^hlch  directly  affect  the  basic  needs  of  our  citizens  are  provided  without 

adding  to  the  local  tax  burden  of  our  citizens.     This  policy  Is  Imperative 
-because  Inflation.,  International  tension  and  inequitable  tax  burdens  threaten 

the  ivell^belng  of  our  community  and  nation*    Your  cooperation  In  meeting  the 
::prohlems  Is  essential. 

My  policy  to  reach  this  objective  represents  a  departure  from  previous  * 
hudget  policies.     This  year  it  is  my  Intention  to  limit  the  number  of  tax 
dollars  to  he  raised  and  to  provide  for  the  allocation  of  these  resources  at 
the  outset. 

You  are  therefore  requested  to  limit  your  budget  estimates  for  Items 
•.-  o  ther_rth  an .  capital;  .Improvements  as -transmitted'  to~  the  X  on tr  oiler  so  that  no 
more  support  from  ad  valorem  taxes  and  unallocated  general  fund  revenues  will 
le  required  for  your  departments  than  was  provided  for  non-capital  Items  by  the 
-19 74 --'72  appr opr I atl on  ordinance  as  finally  adjusted. 

This  limitation  of  funds  from  these  sources  Is  for  the  departments  as  a 
whole.     The  division  of  the  amount  between  the  various  activities  of  your 
departments  Is  your  responsibility.     This  will  allow  for  more  latitude  in  the 
man.agement  of  public  funds  at  the  departmental  level. 

New  programs  or  increases  in  services  will  be  possible  only  If  existing 
activities  are  curtailed  or  eliminated  or  new  or  additional  revenues  other  than 
•  those  specified  above  permit  such  expansion  of  services. 


Past  experience  in  budgetary  and  other  administrative  matters  assures 
me  of  your  successful  execution  of  this  pol!c3'. 


With  all  good  wishes 3  I  remain  J 


1 ; 


Sincerely,  A  /  J  fj  ,; 
\     J      M    ^    1§'J/  -vr 

mm  u  mm, 

poseph  L.  Allot o 
//     s  Mavor 
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Permanent  Salaries 
Overtime 

C  on  tra c  t u a 1  S e rvd c e s 
Use  of  Employees*  Cars 
Subsistence  and  Care 

of  Persons 
Kaiorials  and  Supplies 
Equipment 
Fixed  Charges 
Services  c:P  Other 

Departments 

TOTAL  GENERAL  OFFICE 


PUBLIC  bTILlTIES  CCi-il-IISSION 
GENERAL  OFFICE  AMD  BUREAUS 

summary 


Proposed  Budget 

S^0l5?09 
1,880 

25*115 
12000 


lsO00 

8, 960 


65,727 


200.265 


S711s95^  • 


Budget 
1973::19?g 

gill, 606 
ls88o 

?.as:o'-f5 
3 ,000 

ljOOO 
5S500 

3,200 
65,122 

192.856 

S70'k1S9 


Increase 
or 

(Decrease) 

$(9*897) 
~0« 
3*070 
.  ~0~ 

800 

5S760 
605 

7^27 
$7S765  . 


Wa t e r  D  epa r t m e n t 

Ketch  Ketchy  V/ater  and  Power 

TOTAL  StlERFUND  RECEIPTS 


g^RFMD  RFCEIj^S 
$556,527  £353  81^ 


355,^2-7 
S?lls9fA  , 


35V)!^5 
S70J:-,lS9 


S35383 
57,765 


PUBLIC  UT37LITIE3  COMMISSION 
BUREAU  OF  LIGHT,  HEAT  AND  POV/STR 
1972-1973    BUDGET  ESTIMATES 
RECAPITULATION 


Increase 

Proposed  Budget  Budget  or 


\J  sj  o  O  X  Ju  n/  J- 

--J7  f^'^l-J  (  3 

1  e,7T  ^1 Q7P 

Permanent  0aJLar2.es  Jii 

Overtime 

Holiday  Pay 

C  on  tra  c  tua  1  S  ervic  es 

Lighting  of  Public  Buildings 

Lighting  of  Public  Streets 

Material  and  Supplies 

Fixed  Charges 

Services  of  Other  Departments 

%    149 s^91 

730 

500 

1,675 

4, 936 f 736 
ls0l8f09':- 

725 
25*362 
12  j  COO 

9    150  5  519 
600 
300 
1,400 
4*442,483 
1 ,034,930 
675 
24,937 
12,000 

150 
200 

275 

494,253 

(16; 856) 
50 

425 

Total  Operating  Budget  12 

$6,145,133  • 

.  $^77,289 

Equipment 

4,000 

4,000 

Total  Budget  12. 

$6,149,133  . 

■i 

.  85,667,844 

$48l?289 

source  of  funds 

Interfund  Receipts 

$3,785,346 

$4, 363 s 898 

$  (533,552) 

Ad  Valorem  Taxes 

2$3639787 

1,298,946 

1  ?  064, 841 

Total  Receipts 

$6,149,133  . 

S5»667,844; 

$481,289  . 

I 


-  1  «• 


PUBLIC  UTILITIES  COMMISSION 
KETCH  HETCIIY  WATER  AND  POWSR 
1972-1973  BUDGET  ESTIMATES 
^RECAPITULATION 

Increase 

Proposed  Budget  Budget  or 

1972-1975 .-.  1971-1972  (Decrease) 

TOTAL  BUDGET  244     $21,484,549  -  <>20,7CO,594  8783,955 

Description 

Int  ercl  epar  tmental 

Employees  74 

Water  and  Power  Supply 


Permanent  Salaries 


Present 

49 

64of834 

670,357 

$(29,523) 

New 

1 

9f2?4 

9*274 

Overtime 

17,000 

14,628 

2,372 

Holiday  Pay 

4,870 

6S128 

(1,253) 

Extended  Work  Week 

2,600 

6,102 

(3,502) 

Temporary  Salaries 

55,000 

43,152 

lls848 

Wages 

Present 

916, 314 

934,201 

(17,887) 

New 

Overt i me~T  emp .  Wages 

167 -  000 

142,000 

259000 

Salaries  -  Gardeners 

3 

*38s540 

(1,526) 

Ccn  brae  tual  S  ervic  es 

80,490 

548985 

2> $ 505 

Maintenance  and  Repair 

Auto  Equipment 

14,700 

14,700 

~o~ 

Purchase  of  Power 

for  Resale 

660 $ 500 

500,000 

160,500 

Service  Charge  for 

T  rans  m  is  s  ion~D  is  t  ribut  i  on 

2,524,600 

2 

,264, ICO 

260,500 

Subsistence  and  Care 

of  Persons 

9,500 

9,500 

Materials,  and  Supplies 

114,800 

80,000 

34,800 

Water  Rights-Carnage  Cla 

.ims 

24,000 

24,000 

Hydrography 

30,000 

21,000 

9,000 

Fixed  Charges 

1,085,421 

1 

,010,116 

75,305 

Assessments  Paid  Other 

Districts 

96,091 

56,091 

40,000 

Services  of  Other 

Departments 

84-5,672 

707,363 

138,309 

■ 

TOTAL  OPERATING 

BUDGET 

118. 

$7,335,680  . 

$0 

,596,963  - 

$738,717. 

1  *a 


PUBLIC  UTILITIES  C OMISSION 
HETCH  HETCKY  WATER  AND  P.OWSR 
1972-1973  BUDGET  ESTIMATES 
RECAPITULATION 


Proposed  Budget 
.1972-1973 

WATER  AND  POWER  SUPPLY 
TOTAL  OPERATING  BUDGET    118        $  7,335,680 


Equipment 

Additions  and  Betterments 
Reconstruction  and 

Replacements 
Bond  Interest  and 

Redemption 


123, 415 
38*1,900 

817,333 
8,100,966 


WATER  AND  POWER  SUPPLY 

SUB  TOTAL  118        $16  s  %k ,  29k 


Budget 
1971-1972 

%  6,596,963 

57,700 
4-26,930 

497,321 

8,976^1 

$16,555,855 


Increase 
or 

(Decrease) 


-  67,715 
(4-2,030) 

320,012 
(875^975) 

£203,439 


r^ rs-flsit  Row § r  Division 

Permanent  Salaries 
Overtime 
Holiday  Pay 
Temporary  Salaries 
Wages 

Present 

New 

Overtime-Temp.  Wages 
Materials  and  Supplies 
Fixed  Charges 


45 
1 


S 


80,837 
372 
1,250 
3S 100 

639,873 
14,765 

165,000 
80,000 

143,860 


Equipment 

Additions  and  Betterments 


4,190 

9,000 


S 


80, 104- 
.700 
«o» 
3,500 

*  675,476 

140,000 

80,000 
127,659 


Total  Operating  Budget       52       S  1,129,065  .       $  1,107,439 


Reconstruction  and  Replacements  3,573,000 


37,300 
~0~ 

3,000,000 


733 
(323) 
1,253 
(4oo) 

(35,603) 

14,765 
25,000 

16,201 


S  21,626 


(33,110) 

9,000 
578,000 


TRANSIT  POWER  DIVISION 
SUB  TOTAL 

TOTAL  HETCH  KETCHY 


$  i::e?2p_i255  .      $  4,144,759 


244-  $21,484,549 


$20,700,594 


$575,516 
$783,955  - 


2  - 


PUBLIC  UTILITY  COMMISSION 
HETCH  HETCKY  WATER  AND  POWER 

1972-1973  budc-hp  estimates  ~  aEVsnres 

Actual 

Proposed  Budget  Budget  Revenues 

1972-1973  I97I-I972  1970-1971 ' 

Sale  of  Electric  Energy  $1^,137,^00  $3A,052,200  $1^,981,938 

Miscellaneous  Revenue  65,000  65sOOO  11>!S827 
Allocation  of  Water 

Revenue  from  V/ater  Dept0  5?5004000  5t0005000  ^,500,000 


Unaypro-oriated  Balance 

of" Funds  $  1,782 ,1^9 

TOTAL  AVAILABLE  $21%hZk^3 


TOTAL  ESVEKTJES  §19 $702,^00  $19 ,117 $200  ,  $19f5?$t765 


JAB  t  5  197; 


PUBLIC  UTILITIES  COMMISSION 
SAN  FRANCISCO  WATER  DEPARTMENT 


1972-73  BUDGET  ESTIMATE 
RECAPITULATION 
ESTIMATED  EXPEND ITURES 


Proposed 
Budget 
1972-1973 


Budget 
1971-1972 


Increase 
or 

(Decrease) 


Exp  e  nd i  t ur e  s 
1970-71 


TOTAL  BUDGET  (643) 

$23,064 

,  902 

$21,517,461 

$1, 

547,441 

$22 

,188 

,762 

Das  cri.pt  ion 

Permanent  Salaries 

Present  (325) 

$  3,344 

,854 

*  $  3,347,931  " 

$ 

(3,077) 

$  2 

,987 

,677 

New                  ( 6 ) 

41 

,028 

41,028 

Overtime 

32 

,650 

30,919 

1,731 

30 

,313 

Holiday  Pay 

28 

,350 

*  25,817 

2,533 

24 

,.0  87 

Extended  Work  Week 

73 

,939 

67,352 

6,587 

64 

,208 

Temporary  Salaries 

93 

,450 

89,000 

4,450 

85 

,27  6 

Wages  -  Present  (290) 

3,649 

,217 

3^709,422 

(60,205) 

r> 
~> 

,  2lo 

,022 

New  (3) 

4  2 

,590 

42,590 

Overtime  &  Temp. 

37  7 

,588 

356,215 

21,373 

312 

,032 

Salaries  -  Gardeners 

Present  (15) 

199 

,004 

216,229 

(17,225) 

181 

,281 

New  (4) 

44 

,200 

44,200 

Contractual  Services 

1,198 

,675 

972,682 

225,993 

i 

j. 

,036 

,264 

Materials  &  Supplies 

1,050 

,853 

923,000 

127,853 

873 

,028 

Stores  Revolving  Fund 

150 

,000 

150,000 

Fixed  Charges 

1,737 

,603 

1,665,181 

72,422 

1 

,653 

,861 

Mandatory  Fringe  Benefits 

1,416 

,274 

1,340,783 

75,491 

1 

,197 

,623 

Services/Other  Depts . 

413 

,807 

396,761 

17,046 

383 

,337 

Electronic  Data.  Processing 

598 

,100 

529,526 

68,574 

315 

,000 

TOTAL  OPERATING  BUDGET 

$14,492 

,182 

$13,670,818 

$ 

821,364 

$12 

,369 

,009 

Equipment 

253 

,480 

195,809 

57,671 

158 

,364 

Additions  &  Betterments 

1,490 

,000 

1,503,800 

(13,800) 

3 

,050 

,556 

Reconstruction  &  Replacements 

2,940 

,000 

2,692,000 

248,000 

3 

,607 

,4  91 

Bond  Interest  &  Redemption 

3,889 

,24  0 

3,455,034 

434,206 

3 

,003 

,34  2 

TOTAL  BUDGET.     (64  3) 

$23,064 

,.902 

$21,517,461 

$1,547,441 

$22 

,188 

,762 

)  )  )  J. 


?OTAL  BUDGET 


Pes crip t  i on 

vater  Sales 

Installation  Charge: 

Jon-Operating  Rents 

interest 

lisc .  Revenue 

toTAL  REVENUE 


Jnappropriated 

Balance  of  Funds 

:OTAL  FUNDS 


jess  Allocation  of 
Revenue  to 
Hatch  Hetchy 

j_ess  Allocation  of 
Revenue  to 
Muni  Railway 

«es s  Unappropriated 
Revenues 

APPROPRIATED  FUNDS 


PUBLIC  UTILITIES  COMMISSION 
SAN  FRANCISCO  WATER  DEPARTMENT 


19  72-73  BUDGET  ESTIMATE 
RECAPITULATION 
ESTIMATED  REVENUE 


Proposed 
Budget 
1972-1973 


Budget 
1971-1972 


Increase 
or 

(Decrease) 


$23,064,902     $21,517,461  $1,547,441 


$25,500,000 
100,000 
700,000 
110,000 

ALl000 


$26,000,000  $  (500,000) 
75,000  25,000 
700,000 
110,000 

^^JtliSL0®.   


2,575,000 


8,100,000  (5,525,000) 


$29,031,000     $35,031,000  $(6,  000,000) 


5,500,000         5,000,000  (500,000) 

3,250,000  3, 250,000 

466,093         5, 263,539  4,797,44:1 

$23,064,902     $21,517,461  $1,547,441 


Expenditures 
1970-71 

$22,188,762 


$24,776,708 
85,507 
585,906 
192,665 
38.127 


$26,456,000     $26,931,000  $     475,000  $25,678,913 


9,109,849 
$34,788,762 


4,500,000 


8  ,100  ,  00  0_ 
$22,188,762 


_  i 


I 


13  New  Positions  -  $127,8] 


Enaineerincr  Division 


1  -  14  0  2  Junior  Clerk 

1  -  14 2 G  Senior  Clerk  Typist 


2*  207-252 
277-337 


$  5,122 
7,202 


Coinn  g  r  c  i  a  1  D  i  v  i  s  i  o  n 
1  -  14  24  Clerk  Typist 

1  -  14  30  Principal  Water  Services'  Clerk 

City  D i s tr ibuti o n 

1  -  14  44  Clerk  Stenographer 

1  -  1G3  0  Account  Clerk 

1  -  3  416  Gardener 

1  -  3418  Gardener  Sub-Foreman 

1  -  73  4  3  Maintenance  Machinist 

1  -  734G  Painter 

Peninsula  Division 

1  -  7  313  Automotive  Machinist 

Alameda  -  Division 


3*  252-306 
•  354-428 


2G4-321 
258-313 
409-496 
473-574 
6  .  38h 
8.19h 


7.159h 


5,  920. 
9,204 


6,864 
6,708 
10,634 
12,  29  8 
12,043 
15,676 


14,871 


2  -  3416  Gardener 


409-496 


21,263 


PUBLIC 

UTILITIES  COMMISSION 

12/31/71 

SAN  FRA 

NCI  SCO  MUNICIPAL  RAUL 

AY 

1972-1973 

BUDGET 

1972-1973 

1971-1972 

Increase 

3  970-1971 

Request 

Budget 

(Decrease) 

Expenditures 

Total  B 

udget  Mount                53,793?  800 

47,873,5-33 

3  j  91 0 1  2o  J 

45,055,670 

..  _ 

» 

Code 

D  e  s  c  r  i  v  * * on           Emp  1 



• 

■  .  



110 

Permanent.  Salaries 

Present  494 

5,176,998 

4,929,732 

247,266  ' 

4,702,607 

New  75 

811,582 

811,582° 

111 

Overtime 

80,000 

40,000 

40,000 

54,917 

112 

Holiday  Pay- 

100,000 

80,200 

19 , 800 

82,019 

120 

Temporary  Salaries 

30,450 

29,000 

1,450 

24,980 

120019 

Temp.  Salaries- Diff. 

47,500 

35,194 

12,506 

39,391 

130001 

Wag  e  s - P 1 a t  f o r  j  a 

Employees 

2  . » o9pj you 

19,895,900 

800s000 

19,182,290 

13002 

Wages -Mis c. 

Present  400 

5,236,903 

5,253,721 

(16,818) 

4,666,769 

New  4 

67,955 

67,955 

O/T  S  Teinoorarv 

500  000 

366,000 

134,000 

569,560 

Sick  Leave- Per  Diem 

851,000 

859,543 

1,457 

971,638 

200 

ContractUa 1  Servi ces 

1,437,000 

1,171,545 

265,455 

1,107,057 

203 

Use  of  Empl.  Cars 

3,000 

3,000 

2,911 

244 

Tire  Rental 

358,000 

358,000 

_ 

285,000 

266 

Claims  $  Lit.  Exp. 

125,000 

90,000 

35,000 

123,268 

300 

]   250  9  70 

1 ,340,000 

110,970 

1,067,966 

384 

Clothing  £•  Ind.  Eqpt, 

75,000 

^5,000 

391 

Fuels  5  Lubricants 

830,000 

775,000 

55,000 

785,820 

799 

Stores  Revolving  Fund 

50,000 

50,000 

800 

Fixed  Charges 

9,188,902 

8,770,019 

418,833 

8,582,573 

804 

Passenger  fT  Damage 

Claims 

2,000,000 

1,200,000 

800,000 

1,599,855 

804001 

Employees  Claims 

2,000 

2,000 

804999 

Claims  over  $37,500 

500,000 

200  000 

300  000 

416  831 

900 

Services-Other  Dept. 

902,081 

881,239 

20,842' 

742,735 

Total  Operating 

50,330,241 

46,155,093 

4,175,143 

44,307,087 

400 

Equipment 

Replacement 

100,564 

66,000 

34,554 

79,400 

New 

26,300 

14,000 

12,300 

9,633 

50C  • 

Act  d  i  t  i  on  s  /  B  e  1 1  e  rmen  t  s 

7C0 

Re  con  s  t  r/Rep l  ace . 

3,336,695  - 

1,643,440 

1,693,255 

159,500 

Capi t al  Improvement s 

3,463,559 

1,723,440 

1,740,119 

240,535 

TOTAL  .BUDGET 

53,793,300 

47,878,533 

5:915,-267 

45,055,670 

12/31/71 


PUBLIC  UTILITIES  COMMISSION 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 

REVENUE  AND  OTHER  RECEIPTS 


Nov 

8713-16 

8717 
8718 
8720 
8765 
8770 
8786 
8795 


.1990 


Description 
Passenger  Fores 
School  Tickets 
Charter  Coaches 
Advertising 
Non-Operating  Rents 
Interest 

Minor  Damage  Claims 
Miscellaneous  Revenue 


1972-1973 

Budget 

Estimate 

23,330,000 

873,000 

18,000 

330,000 

7,500 

100,000 

35,000 

8,000 


Adjusting  Accounts  Receivable 


Sub-Total  Revenue 


26,9^3,300 


1971-1972 

Budget 

25,330,000 
875,000 
18,000 
350,000 
7,500 
100,000 
35,000 
■  8,000 


Surplus  -  Prior  Years  -0>- 

Gasoline  Tax  Rev.     3, 000,000 

Water  Operating  Fund 
Allocation 

Ad  Valorem  Taxes  ~  Net  23,850,300 


26,9^-3,500 
1,000,000 

3,250,000 

16,683,033 


1972-1973  BUDGET 

I97O-I97I 
Increase  Revenue 
(Decrease)  Actual 

•  25,353,102 
944,531 

38,303 
3^7,0^9 
7,834 
208,372 

36,315 
14,102 
(253,318) 


26,701,290 

(1,000,00b) 

3,000,000 
(3,250,000) 

7,165.267  18,695,390 


Totals 


53,793, BOO    47,878,533    5,915,267  45,396,680 


PUBLIC  UTILITIES  COMMISSION 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 

NEW  EMPLOYMENTS  FOR  1972-1973  BUDGET  REQUESTS 


/-it  A  C  C 

NO.  Oi 

REF, 

NO. 

EMPL «. 

CLaSS  TITLE 

AMOUNT 

PAGE 

1*404 

4 

Clerk 

23,712 

1£~17 

142*4 

1 

Clerk  Typist 

5,928 

18 

1444 

3 

Clerk  Stenographer 

20,592 

11 

1446 

2 

Senior  Clerk  Stenographers 

1*4,768 

8-18 

1*450 

2 

Principal  Clerk  Stenographer 

16,276 

8 

1658- 

1 

Chief  Accountant 

17,316 

15 

1760 

1 

Offset  Machine  Operator 

8,970 

17 

18*44 

1 

Senior  Management  Assistant 

D2,2Q8 

8 

271*+ 

1 

Janitor 

6,86*4 

20 

2718 

1 

Janitor  Foreman 

8,3*46 

19 

71 

1 

General  Superintendent  Ways  &  Structures 

17,732 

18 

72 

1 

Transit  Equipment  Shop  Supervisor 

14,586 

23 

72 

1 

Automotive  Shop  General  Foreman 

13 1 5^6 

2*4 

7454 

1 

Signalman 

6,708 

12 

82 

2 

Security  Guard                          (2  @  Premium) 

18,620 

22 

8226 

3 

Museum  Guard                              (1  @  Premium) 

23,171 

12 

91 

1 

Assistant  General  Manager,  Operations 

21503*f 

8 

Municipal  Transit  System 

21 , 03*4 

8 

91 

1 

Assistant  General  Manager  Engineering 

Municipal  Transit  System 

± 

Transit  Car  Cleaner  Foreman 

0 ,  jho 

<-J 

91 

2 

Turntable  Starters                    (1  ©  Premium) 

15,605 

12 

9124 

1 

Senior  Transit  Information  t 

Clerk                                       (1  ©  Premium) 

10,02o 

12 

91 

1 

Chief  Information  Clerk 

8,138 

12 

9126 

4 

Transit  Traffic  Checker 

29,536 

17 

91 

4 

Senior  Transit  Schedulemaker 

50,586 

17 

913^ 

2 

Transit  Schedule  Supervisor 

26,728 

17 

91*4*4 

10 

Transit  Service  Inspector        (5  @  Premium) 

116,098 

12 

9150 

•  2 

Transit  Control  Dispatcher.      (1  ©  Premium) 

23,810 

12 

91 

2 

Senior  Inspector 

23,088 

12 

9160 

2 

Night  Transit  Dispatcher          (2  @  Premium) 

23,371 

12 

91 

6 

Assistant  Dispatcher 

65,988 

12 

9162 

1 

Day  Transit  Dispatcher 

12,116 

12 

91 

1 

Investigator  and  Security  Officer 

12,*402 

10 

91 

3 

Assistant  Division  .' 

Superintendent                       (2  ©  Premium) 

*40,706 

11 

9180 

2 

Transportation  Division  Superintendent 

27,352 

10 

9182 

3 

Transportation  Assistant 

Superintendent                        (1  ©  Premium) 

*46,l83 

10 

75 

TOTALS 

811,582 

73 

•1 

Automotive  Body  and  Fender  Worker 

Foreman 

15,483 

25A 

7326 

1 

Glazier 

17,545 

25B 

7328 

1 

Opero.ting  Engineer  Universal 

19,368 

21 

7380 

1  ' 

Electrical  Transit  Mechanic  Sub-Foreman 

15,559 

14 

4 

67,955 

y  •  PUBLifi  UTI LiTI^S    COMMISSION  ' 
SAN  FRANCISCO  WATER  DEPARTMENT 

■  .AVAILABLE  FUNDS 

DOES  MOT  $ ■  2.9,03 1,  000  • 

INCLUDE   -1.3007OCO  'OF  WATER  PRESENTLY  FURNISHED   FREE  TO  OTHER  DEPARTMENT 


^MISCELLANEOUS 
:o.l  %  $167,605 


PUBLhS  UITL'JT! 


SAN  FRANCIS  GO  WA 


r  *  n 


n-r,    -  r-;v|-(- 

Ucl h'/Ar\  i  lvlQi\!  I 


WAT,rD 


R  FURNISHED  FREE  TO  OTHER 


CITY  DEPARTMENTS 


,300,000 


.1972-73 


PUBLIC  HEALTH 


MISCELLANEOUS 
Y  CITY  D  E  PART  tVi  EMTS 


PUBLIC  WORK 

— 3  «0  /'o 


FIRE 

hydrants 
^  530,9 1 s 

TOT  As  L  FIRE 
.  43.0% 


REcfcE  at  ion>  parks 

•    $  291  ,006 
22.4-  % 


INSTALL.  GATE  VALVES    $2l,5QQ 

PIPELINE   ELECTROLYSIS   30,000 

de-pine*  9<v %  Property'  lines  —  is,ooo 

TORPIDITY  CONTROL    lQfOOO 

)MST/\LL  drwmV  air  valves  —  I6,£C0 

CONSTRUCT   FENCES    25,000 

MOTOR  VZE  VALVES  35, OOP 

TOTAL    ?T5  9,ooo 


PUBLIC  UTILITY 


F  Q 

L..  o 


COMMISSION 


SAN  FRANCISCO  WATER  DEPARTMENT 
RECONSTRUCTION    &     RE  PLACEMEN 

.      '  $2,94-0,000 


RE-HEW 
WMER  SLICE'S 

$.1,500,000 

51. 0  %> 


MISCELLANEOUS  CONTINUING  PC 


1972-73 


MISCELLANEOUS 
ONE -Tinas  PROjEC 


RGtOCATe  vRBALlGM  12.5,COO 

Rg LOCATE, VREAU6i\l   WATER-  REPLACE  COLLEGE  HILL  5YrTcM- 

SER\MCES  -  75,OCO_  PEEDER  NAAlM  -  $2.50,000 

RECONSTRUCT  ;;RbS'I ORE-  REPLACE  IRRIGATION  PlPELltOE- 

FENCES  —  35,000  5UN0L-  38,56b 

GRADE  VRESU  ft  PA££  ROADS-  2S,0CO  REPLACE  BULKHEAxD  'V 

^CONSTRUCT  DRAIN  d^li/nqYi  it  Vc kl  /*  ix\  A  - 

ai  d  \/f\\  vice  —   m  rvoA      RcHABlLlT^i  c    FcNC \N(n 

■'  'TO  BuiLOiwGS   ~  3S„000  'REHABILITATE  ROOP, 


TOTAL      .$  205,000 


PoTCGRO  HEIGHTS 


1 2 ,  ceo 


TOT/XL      $319,  OOO 


MONTHLY  REPORT  FO~  DECEMBER 


SAN  FRANC  I  SCO  WATER  DEPARTMENT 

TOs  General  Manager  of  Public  Utilities 

FROM;       General  Manager  and  Chief  Engineer 

Water  Supply s 

1.  Rainfall;     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  53%  to  68%  of  normal  as  of  January  17? 
Alameda  watersheds  averaged  from  55%  to  81%  of  normal  for 
the  same  period . 

2.  notch  Hetchy  water  imports     An  average  of  214 0 8  million 
gallons  per  day   (HGD)   for  the  month  of  December . 

3.  Sunol  Valley  Filtration  Plant  treated  31.1  HGD, 

4.  Consumption   (MGD  average) s 

December  1971  -  194.4)  5>3         cant  morg 
December  1970  -134.7)  £ 

12  months  preceding s 

January  1,  1972  -  246.6)   n  r  ,     .  a 

January  1,  1371  -  247,8) 

5.  Storage   (million  gallons)   as  of  January  17,  1972s 

Alameda  Pi v. 

S72  -  27,646)    07   1   ..^  ^    .  - 
,971  -37,947)  £ 

Peninsula  Div. 


IS' 
1! 


1972  -  18,012  , 

. *     Ah  A   23 o 3  per  cent  less 

1371  -  z3,4  /o) 

Total 


1972  -  45,650) 
1971  -  61,423) 


25.7  csr  cent  less 


Operations  and  r^ajjotenancg 
BARTD 


uavis  Street  Station 

Approximately  200  feet  of 
ductile  iron  mains  have  been 
on  the  south  and  north  sides 
points  of  connection  east  to 

Powell  Street  Station 


16-inch  and  12-inch 
installed  respectively 
of  Market  Street  from 
Fremont  Street 0 


A  temporary  8-inch  steel  main  has  been  installed 
on  the  south  side  of  Market  Street  and  is  now  in 
operation.     Approximately  200  feet  of  12-inch  ductile 
iron  main  has  been  laid  on  the  north  side  of  Market 
Street  from  points  of  connection  west  to  4th  Street. 

Main  Breaks 

There  were  31  main  breaks   (an  unusually  high 
number)  during  the  month.     30  breaks  involved  cast 
iron  mains  and  one  involved  a  steel  main. 


On  December  19,  1971,  the  16-inch  cast  iron  Summit 
Reservoir  feeder  main  broke  in  Laguna  Honda  Blvd.  in 
front  of  Forest  Hill  Station.     The  break  caused 
extensive  damage  to  street  and  sidewalk  paving,  leaving 
a  portion  of  Laguna  Honda  Blvd.  impassible  to  traffic. 
Service  to  several  hundred  homes  in  the  higher 
elevations  of  Twin  Peaks  and  Forest  hills  was  disrupted 
for  two  hours  while  the  main  was  repaired.  Also, 
some  motor  bearings  had  to  be  replaced  at  the  Forest 
Knolls  Pump  Station  located  near  Christopher  Drive  at 
Claredon  Avenue.     All  work  was  completed  on  December  29. 

Bay  Division  Pipeline  #4,   Section  C 

Work  is  progressing  satisfactorily  on.. this . $5.. 6 
million  project,  and  the  contractor  presently  is 
working  in  the  Charon  Heights  Golf  Course,  located 
north  of  Menlo  Park.     The  soil  in  this  area  is 
difficult  to  handle  and  it  is  expected  that  if  rains 
occur  within  the  next  few  weeks,  progress  will  be 
hampered. 

Sunol  Valley  Filtration  Plant 

Final  plans  for  the  enlargement  of  this  Filtration 
Plant  have  been  received  from  Brown  and  Caldwell, 
Consultants,  for  review.     The  nominal  capacity  of  the 
plant  will  be  doubled  to  80  million  gallons  per  day 
by  this  enlargement. 


5 


Hunter's  Point  Reservoir 

A  meeting  was  held  with  Kirker-Chapman  & 
Associates,  consultants  for  this  million  gallon 
reservoir,  to  approve  final  design  details. 

Civil  Service  Commission 

On  January  5,  Mr.  Frye  net  with  nr.  Bernard 
Orsi ,  the  new  General  Manager  of  the  Civil 
Service  Commission.     The  Water  Department's 
personnel  requirements  and  the  establishment  of 
a  closer  relationship  between  the  two  departments 
were  discussed. 


Water  Sale; 


Total  Collections 


December  December 

1971  1970  Increase 

$  2,004,053  $  1,793,589                $  210,464 

Met  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1971-72  to  1970-71  to 

December  31  December  31  Increase 


$  13,926,570  $  13,405,734  $  440,844 

Leases  and  Permits 

Rents  for  the  month  of  November  included s 

Santa  Clara  Sand  and  Gravel  $  4,050 

Crystal  Springs  Golf  Course  $  4,170 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted 
on  10  vehicles. 

Vehicular  Accident  Hate 

During  December  there  were  eight  accidents  in 
four  of  which  the  Department  driver  was  at  fault. 
Our  frequency  rate  for  all  accidents  was  36.01 
per  million  miles  while  driving  222,107  miles. 


Service  Renewals 


December  Fiscal 

1971  Year 

Replacement  of  old, 
corroded  or  under- 
sized piping                             512  3,411 

lleter  Repairs 

December  Fiscal 
1971  Year 

CDD-all  sizes  412  2,77G 

Peninsula  (in- 
spected and 

repaired  as  needed)  16  88 

Contract  Program 

1,  1-1/2,  and  2-inch,  25  103 

Flushing 

Area  flushing  was  performed  in  the  Sutro  Pressure  Zone  in 
the  Pacific  Heights  area. 

December  Fiscal 
1971  Year 


Mains   (all  sizes)  77,000  609,300 

Number  of  individual 
flushings  to  correct 

objectionable  conditions         21  113 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 


February  8,  19  72 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  We It on  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
rietch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safe 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-22 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn, 
Louis  A.  Petri 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Petri,  the 

WO.  following  resolution  was  adopted: 

72-0030    H  Retirement  of  Charles  D.  Crawford,  Coordinator 

of  Don  Pedro  Dam  Project  -  44  years  with  Modesto 
Irrigation  District 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0031    H  Retirement  of  Jess  M.  Grigsby,  Chief  Engineer, 

Modesto  Irrigation  District  -  42  years 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-00  32  Bid  Call,  HH  Contract  No.  459  -  Replacement  of 

Electric  Substation,  Alameda  East 
Portal  -  Estimated  cost,  $9,000 

WD  Contract  No.  1551  -  Rehabilitate 
Niles  Reservoir  Roof  (in  Alameda 
County)   -  Estimated  cost,  $60,000 

WD  Contract  No.  156  4  -  Laying  of 
20-Inch  Steel  Main  in  Wood,  Anza, 
O'Farrell  and  Lyon  Streets  -  Estimated 
cost,  $182,000 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0033    H  Supplemental  Appropriation  -  $415,900  for 

Purchased  Power  and  Service  Charges  -  Hetch 
Hetchy  Project 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 
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On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Completion  of  HH  Contract  Mo.  431  -  Repairs  to 
Dion  R.  Holm  Penstock-  OBCO  Contractors  and 
Engineers,  contractor  -  $68,404,16,  as  modified 

Votes     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works'  proposal 
for  relighting  Third  Street  between  Arthur  and 
Islais  Streets  -  Bureau  of  Light,  Heat  and  Power 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Approval  of  Department  of  Public  Works'  proposal 
for  relighting  South  of  Market  Area  (Contract  3) 
Bureau  of  Light,  Heat  and  Power 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1535  -  Excavation  and 
Repaving  for  Water  Service  Trenches  -  Lowrie 
Paving  Company,  Inc.,  South  San  Francisco,  in 
the  amount  of  $81,100.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  14  38  -  Furnishing  and 
Installing  Utilities  for  Reservoir  Keeper's 
Operational  Unit,  Turner  Dam,  Alameda  County  - 
Power  Anderson,  Inc.,  Mountain  View  -  Net  amount, 
$30,602.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 
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Award  of  WD  Contract  No.  1541  -  Construction  of 
Reservoir  Keeper's  Operational  Unit  at  Turner 
Dam,  near  Sunol,  in  Alameda  County  -  Paul  F. 
Klingborg,  Belmont  -  Amount,  $38,051.15 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1511  -  Laying  of 
6-Inch  Ductile  Iron  Main  in  Dolores  Street 
between  26th  Street  and  San  Jose  Avenue  -  The 
Lowrie  Paving  Company,  Inc.,-  $73,986.45,  as 
modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   1496  -  Excavation 
and  Repaving  for  Water  Service  Trenches  -  The 
Lowrie  Paving  Company,  Inc.,-  $86,07  3.60,  as 
modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Land  Use  Permit  to  Roy  Kruse,  Alameda  County 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  terms  and  conditions  and  authorizing 
execution  of  1871.5  acre  grazing  lease,  Alameda 
County  -  term' of  7  years,  commencing' November  1, 
1971,  and  terminating  October  31,  1978.  Yearly 
rencal,  $7.50  per  acre  per  year  for  first  two  yrs 
and  $3.00  oer  acre  per  year  for  remaining  5  years 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1534  -  Rehabilita- 
tion of  Alemany  Pump  Station  -  Madsen  Construc- 
tion Company,  contractor  -  Original  amount, 
$9,832.00 
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Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0045    W  Approving  collection  of  damage  claims  against 

miscellaneous  debtors,  San  Francisco  Water 
Department  -  Month  of  January  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0046    W  Settlement  of  claim  against  McGuire  &  Hester,  Inc 

Civil  Action  No.  659-810  -  Cost  to  City  to  repair 
said  damage,  $774.90 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0047    W  Completion  of  Professional  Services  Agreement 

with  James  M.  Montgomery,  Consulting  Engineers  - 
services  to  Water  Department  in  connection  with 
Stanford  Heights  Reservoir  under  Agreement  dated 
December  19,  1967,  modified  February  23,  1968  - 
$66,000,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0048    M  Municipal  Railway  Departmental  Request  for 

Funds 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0030-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  total  amount  of  $6,375.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 
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The  Commission  adopted  Resolution  No.  72-0030,  congratulating 
Charles  D.  Crawford,  coordinator  of  the  new  Don  Pedro  Dam  project 
on. his  retirement  effective  February  1,  1972.    Mr.  Crawford  has  served 
with  distinction  in  a  44 -year  career  devoted  to  conserving  water  for 
the  public  good — first  with  the  Modesto  Irrigation  District  and 
finally  as  a  coordinator  of  the  Don  Pedro  Dam  project. 

****** 

The  Commission  also  adopted  Resolution  No.  72-0031,  congratulated 
Jess  M.  Grigsby,  Chief  Engineer  for  the  Modesto  Irrigation  District, 
on  his  retirement  effective  February  1,  1972,  following  nearly  42 
years  of  service  with  the  Modesto  Irrigation  District. 


****** 


Resolution  No.  72-0048,  approving  Municipal  Railway  request  for 
transfer  of  funds  of  $30,000  from  tire  rental  appropriation  to 
claims  and  litigation  expenses  and  overtime  appropriations  to 
complete  the  fiscal  year. 

Municipal  Railway  General  Manager  John  M.  Woods  assured  the  Commission 
there  would  be  adequate  funds  in  the  tire  rental  appropriation  to 
cover  anticipated  expenditures  for  the  balance  of  the  year.  He 
pointed  out  that  in  addition  under  the  Railway's  six-year  tire  rental 
contract  certain  bonus  situations  prevail.     For  instance,  if  a  tire 
is  in  service  over  40,000  miles,  a  bonus  is  received. 

Miss  Marguerite  Warren,  of  the  Sunset  Community  Improvement  Club 
asked  for  further  figures  with  regard  to  the  tire  rental  account 
which  Mr.  Woods  said  he  would  furnish. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Crowley  explained  that  early  in  January  a  detailed  analysis  of 
the  Municipal  Railway  current  financial  situation  was  undertaken 
in  order  to  forecast  its  position  at  June  30,  1972,  based  on  the 
first  six  months'  performance.    The  detailed  analysis  highlighted 
an  expected  deficiency  of  approximately  $1.4  million  in  the  Municipal 
Railway  budget  by  June  30. 

Shortly  after  steps  were  taken  to  initiate  a  supplemental  appropria- 
tion in  this  amount,  the  City  Controller  advised  Mayor  Alioto  that 
these  funds  were  not  available — and  due  to  the  City's  critical 
financial  condition,  they  could  not  be  made  available. 

Accordingly,  Mayor  Alioto  subsequently  stated  in  a  letter  to  the 
Public  Utilities  Commission  dated  January  24,  1972,  that  the  request 
must  not  be  made  and  that  it  is  mandatory  the  Railway  must  prepare 
to  live  within  its  means.    He  further  directed  immediate  emergency 
steps  for  the  requisite  reduction  in  expenditures. 
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Mr.  Crowley  then  read  the  letter  dated  January  24  from  the  Mayor: 
"Gentlemen : 

During  extensive  discussions  on  the  City's  current 
financial  situation,  the  Controller  has  drawn  a  grim  picture. 
Revenues  from  users  and  State  Assistance  have  not  materialized, 
and  the  sewer  service  charge  has  not  been  imposed,  as  expected. 
This  requires  all  personnel  vacancies  and  materiel  requisitions, 
with  few  exceptions,  be  frozen  in  order  to  balance  expenditures 
in  the  remainder  of  the  fiscal  year. 

I  have  been  informed  that  the  Municipal  Railway,  because 
of  lower  revenues,  increased  claims  settlements  and  higher 
operating  personnel  payrolls,  contemplates  a  request  for  $1.4 
million  in  supplemental  appropriations  to  cover  expenditures 
through  June  30,  1972.    Because  of  general  financial  conditions 
such  action  is  unacceptable.     It  is  mandatory  that  we  prepare 
to  live  within  our  means . 

Accordingly,  I  expect  you  to  take  immediate  steps  on  an 
emergency  basis,  such  as  reduced  schedules,  changed  work  rules, 
and  other  improvisations  to  bring  the  Municipal  Railway  budget 
into  balance.    This  will  create  some  inconvenience,  but  to 
prevent  greater  hardships  and  preserve  the  fiscal  integrity  of 
the  City  this  action  is  necessary. 

I  am  sending  copies  of  this  letter  to  the  Board  of 
Supervisors  and  Union  officials  concerned  requesting  their 
cooperation  in  effecting  these  economies.    Keep  me  informed 
of  your  progress  in  meeting  this  requisite. 

Sincerely, 

(Signed)  Joseph  L.  Alioto" 


Mr.  Crowley  said  it  is  with  the  greatest  regret  that  any  reduction 
in  schedules  is  proposed;  but  in  view  of  the  circumstances  explained 
previously,  there  is  no  choice.     It  is  believed  these  adjustments 
will  not  drastically  inconvenience  Muni  riders.    No  area  of  San 
Francisco  will  be  without  service  during  normal  operating  hours. 
Careful  traffic  checks  will  be  maintained  to  insure,  as  always,  that 
need  will  determine  the  degree  of  service. 

All  facets  of  Municipal  Railway  operation  must  in  fairness  feel  the 
effect  of  these  mandatory  economies,  Mr.  Crowley  said.  Non-operating 
personnel  work  time  (shopmen,  etc.)  will  be  reduced  during  weekends 
because  of  the  requirement  that  they  be  paid  premium  pay  for  Saturday 
and  Sunday  work.    This  is  a  primary  factor  in  the  decision  to  close 
two  electric  trolley  coach  divisions  on  Saturdays  and  Sundays  and 
provide  the  areas  they  serve  with  motor  coach  service. 

Requests  for  funds  necessary  to  restore  the  Railway  service  level 
after  July  1,  1972,  have  been  incorporated  into  the  1972-73  proposed 
budget,  Mr.  Crowley  pointed  out.     Depending  upon  the  extent  of 
approvals  by  the  Mayor  and  the  Board  of  Supervisors,  the  effects  of 
the  service  adjustments  will  be  remedied  within  the  scope  of  funds 
made  available. 
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Mr.  Crowley  then  explained  that  in  order  to  operate  through  June  30 
at  a  saving  of  $1,4  million,  the  transit  schedule  and  work  economies 
must  be  instituted  by  the  Municipal  Railway  at  the  earliest  practi- 
cable time. 

He  asked  Municipal  Railway  General  Manager  John  M.  Woods  to  give  a 
brief  outline  of  the  schedule  changes  proposed. 

Mr.  Woods  said  that  though  the  schedule  and  traffic  departments  of 
the  Municipal  Railway  have  been  working  diligently  and  on  an  over- 
time basis,  all  of  the  material  necessary  to  give  a  complete  rundown 
as  to  what  the  conditions  will  be  has  not  been  completed. 

None  of  the  schedules  of  the  cable  cars  will  be  affected,  as  decided 
by  Proposition  Q.    The  proposed  reduced  schedules  for  the  Geneva 
Division  and  Presidio  Division  have  been  compiled,  but  staff  is  still 
working  on  the  Potrero,  Kirkland  and  Ocean  proposed  service  changes. 
These  will  be  completed  by  the  end  of  the  week,  and  it  is  then  pro- 
posed to  submit  the  proposed  revised  schedules  to  the  union  repre- 
sentatives in  accordance  with  the  Memorandum  of  Agreement  between 
City  and  the  Transport  Workers  Union. 

Mr.  Woods  then  gave  a  brief  outline  of  the  proposed  recommendations 
by  division,  number  of  runs,  number  of  vehicles,  and  proposed 
reductions . 

Commission  President  Cardoza  then  requested  that  those  in  the  audience 
who  wished  to  comment  to  confine  their  remarks  to  two  minutes. 

The  following  people  spoke  in  protest  to  the  proposed  cuts  in  night- 
time and  weekend  bus  and  trolley  service.    Several  suggestions  were 
offered  to  increase  patronage  and  generate  new  revenue,  and  reduce 
claims  by  making  safer  driving  conditions  -  such  as  eliminating 
private  auto  traffic  from  the  downtown  area. 

Norman  Rolfe,  1188  Green  Street;  representing:  San  Francisco  Tomorrow 

Rev.  Raymond  Broshears,  26  Seventh  Street?  representing:  McLaren  Park 

Citizens  Council 

Tom  Daley,  1177  Stanyan  Street;  representing  Haight-Ashbury  M  &  I  Assn. 
Alexander  Ricca,  1207  DeHaro  Street;  representing  Muni  Drivers 
Edward  Bennett,  476  -  27th  Street;  representing  self 
Georgia  Truttman,  222  Parnassus 

Marguerite  Warren,  1746  -  32nd  Avenue;  representing:  Sunset  Community 

Improvement  Club 

Richard  Dubin,  852  Hanover  Street;  representing:  Myself  as  concerned 

individual 

Lewis  Lindsay,  representing:  Self  -  San  Francisco  Citizens  Planning 

Commission 

Wendy  Sloan,  3445  -  20th  Street;  representing:  Women's  Emergency 

Transportation  Action 
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William  Leifer,  1246  Bush  Street;  representing:  Citizens  for  Public 

Power 

Michelle  Novello,  168  Bertha  Street;  representing:  Uniteen  Switch- 
board 

Mrs.  Susan  Bierman,  1529  Shrader  Street;  representing:  Haight-Ashbury 

Neighborhood  Council 

John  Hardisty,  3415  -  22nd  Street,  Apt.  #12;  representing:  A  taxi  cab 

driver  (DeSoto)  and  S.P. 

Harry  Siitonen,  3884  -  22nd  Street;  representing;  San  Francisco  News- 
paper Printing  Company,  Typographical  Union  #27 

James  E.  Campbell,  990  Ellsworth  Street;  representing:  Alemany 

Community 

(Commissioner  Rousseau  left  at  4:00  p.m.) 

Urho  Tuominen,  3719-  -  16th  Street;  representing:  Finnish-American 
(Commissioner  Rousseau  returned  at  4:05  p.m.) 

John  P.  Wilson,  P.O.  Box  15445,  representing:  Muni  Drivers  Assn. 

Roger  K.  Colyer,  135  Collingwood,  Apt. #2;  representing:  Self 

Theodore  E.  Walker,  625  Scott  Street;  representing:  Muni  Drivers  Assn. 

L.  B.  DeLaney,  25  Taylor  Street,  representing:  President,  Local  25 OA, 

Transport  Workers  of  America,  AFL-CIO 

Jonnie  Gilbert,  673  Oak  Street,  Apt.  #12;  Bus  Driver,  Muni  Railway 

Stephen  Hecker,  3746  -  21st  Street;  representing:  Concerned  Muni 

Drivers 

John  Flink;  representing:  Sunset-Parkside  Education  and  Action 

Committee  (SPEAK) 

Bob  Jordan,  1948  Page  Street,  Apt.#l;  representing:  Muni  Drivers 

Gary  Marsh,  249  Corbett  Avenue;  representing:  Self 

(Commissioner  Rousseau  was  excused  at  4:30  p.m.  -  Doctor's  appointment) 

Huey  L.  McNealey;  representing:  Former  Muni  Operator 
Ralph  M.  Bell,  representing:  I.B.E.W.,  Local  #6 
Richard  C.  Van  Kooy,  132  Prospect;  Muni  Driver 
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Dennis  Ducho;  representing:  Self 

Joseph  Wilson;  representing:  Self  (Former  Muni  Driver) 
John  Mo ran ;  representing:  Machinists  Union,  Local  227 
Hubbard  Wills;  representing:  Transportation  Assistant 


The  Secretary  then  read  a  list  of  the  correspondence  received  in 
regard  to  this  matter: 

San  Francisco  Newspaper  Printing  Company,  Chapel,  S.  F.  Typographical 

Union  No.  21  -  E.  J.  McGuire,  Chapel  Chairman, 
dated  February  8,  1972 

Leon  Olson,  President,  S.F. Typographical  Union  No.  21,  dated 

February  7,  1972 

Timothy  E.  Murphy,  135  Delbrook  Avenue,  dated  February  2,  1972 

Mission  Merchants  Association,  Frank  Hunt,  Council  Chairman, 

dated  February  4,  1972 

Market  Street  Development  Project,  Eugene  L.  Friend,  President, 
dated  February  3,  1972 

Merrill's  Drug  and  Discount  Center,  James  S.  Reese,  Vice  President, 
dated  February  4,  1972 

Eugene  La  Fazio,  1228  Chestnut  Street,  dated  February  7,  1972 

Hugh  F.  O'Heil,  442-llth  Avenue,  dated  February  7,  1972 

Ed  Dunn,  President,  Haight-Ashbury  Neighborhood  Council,  dated 
February  3,  1972 

Randy  Teipel,  4220  Army  Street 

Doris  Stidhem,  President,  S.F. Women's  Chamber  of  Commerce,  dated 
February  4,  1972 

Ms  Ann  Kilgore,  4028  Mission  Street,  dated  February  7,  1972 

Anthony  Perles,  4333-20th  Street,  dated  January  31,  1972 


Public  Utilities  Counsel  William  F.  Bourne  was  requested  to  define 
the  action  to  be  taken  by  the  Commission  in  regard  to  the  Municipal 
Railway  schedule  and  route  modifications  proposed  by  the  General 
Manager  of  Public  Utilities. 

The  question  was  raised  whether  the  proposal  required  approval  of  the 
Commission  or  whether  in  accordance  with  long-established  practice 
and  normal  operational  procedures,  this  was  a  managerial  prerogative 
of  the  General  Manager  of  Public  Utilities. 

Mr.  flourne  stated  that  the  Commission,  as  the  ultimate  level  of 
managerial  authority,  should  either  sanction  or  deny  the  proposals 
after  hearing  the  staff  recommendation. 


****** 
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At  the  conclusion  of  comments  from  the  public,  a  15  minutes  recess 
was  declared. 


****** 


The  Commission  reconvened  at  5:03  p.m. 

In  view  of  the  fact  that  the  schedule  of  the  changes  for  effecting 
the  economies  in  the  Municipal  Railway  was  incomplete,  no  action 
was  taken  by  the  Commission  on  the  proposal. 

However,  on  motion  of  Commissioner  Petri,  seconded  by  Comissioner 
Flynn,  the  Commission  voted; 

That  the  management  of  the  Public  Utilities  Commission  and  the 
Municipal  Railway  continue  with  their  work,  to  reduce  the  operating 
expenses  for  the  balance  of  the  fiscal  year  as  per  the  request  that 
was  made  by  Mayor  Alioto; 

That  the  management,  when  they  have  completed  this  work  or  have  it 
completed  to  a  sufficient  point  that  it  is  more  detailed,  then  to 
either  make  a  request  through  the  Commission  President  for  a  special 
meeting,  or  that  the  completed  package  come  at  a  special  meeting, 
if  necessary,  or  at  the  next  meeting,  which  will  be  held  February  22 j 

That  staff  continue  on  with  the  work  of  going  through  with  the 
scneduling,  which  is  partly  completed  as  we  understand  it; 

Tnat  they  meet  with  the  Transport  Workers  Union  representatives  to 
work  out  the  contractual  arrangements  that  have  to  be  met; 

That  it  was  not  necessary  to  hold  a  public  hearing,  as  legally 
defined, — the  equivalent  of  a  public  hearing  having  been  held  today — 
but  the  matter  will  be  scheduled  for  discussion  at  a  Special 
Commission  meeting,  which  is,  of  course,  a  public  meeting. 

Mr.  Walker  asked  if  while  this  work  was  going  on,  those  suggestions 
offered  would  be  incorporated  in  the  deliberations  to  the  extent 
that  the  General  Manager  would  sit  down  with  those  people  in  the 
room  who  were  willing  so  that  any  final  plan  presented  to  the 
Commission  would  have  incorporated  some  or  all  of  the  alternatives 
suggested. 

Commissioner  Cardoza  said  that  all  of  the  suggestions  made  had  been 
noted  and  that  management  would  review  them  as  minutely  as  possible , 

Commissioner  Petri  said  that  this  was  not  part  of  his  motion,  but 
that  he  would  answer:     "To  the  degree  that  management  is  willing 
and  capable."    He  pointed  out  that  the  Secretary  noted  everything 
that  was  said  at  the  meeting  today  and  that  a  public  body  has  a 
right  to  write  and  make  suggestions,  and  in  his  opinion  the 
Commission  should  not  burden  management  further. 

Public  Utilities  Counsel  Bourne  stated  that  the  regular  meetings 
of  the  Commission  must  be  open  and  public,  but  other  than  at  a 
public  hearing  the  Commission  is  not  required  to  open  the  meeting 
to  comments  from  the  audience. 
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Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


jMAsUA  


John  C.  Farrell 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

^2-0030 

RESOLUTION  NO,_   


WHEREAS,  This  Commission,  notified  of  the 
retirement  of  Charles  D.  Crawford,  following  a  44-year 
career  devoted  to  conserving  water  for  the  public  good, 
is  desirous  of  expressing  its  official  word  of 
congratulation  and  best  wishes;  and 

WHEREAS,  The  career  of  the  said  Charles  D. 
Crawford  achieved  special  significance  for  the  members 
and  staff  of  the  Commission  because  it  contributed  to 
the  spirit  of  cooperation  that  has  marked  the  partner- 
ship the  City  and  County  of  San  Francisco  has  enjoyed 
with  the  Turlock  Irrigation  District  and  Modesto 
Irrigation  District;  and 

WHEREAS,  Mr.  Crawford  served  with  distinction 
first  with  the  Modesto  Irrigation  District  and  finally 
as  coordinator  of  the  Don  Pedro  Dam  project,  which 
culminates  his  fine  career;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  hereby  extends 
its  warmest  commendation  to  Mr.  Crawford  on  the 
occasion  of  his  retirement,  effective  February  1,  1972, 
and  offers  him  its  best  wishes  for  future  blessings  of 
health  and  happiness. 

■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No 


WHEREAS,  The  members  and  staff  of  the  Public 
Utilities  Commission  of  the  City  and  County  of  San 
Francisco  have  long  admired  the  professional  capability 
of  Jess  M.  Grigsby,  as  they  have  valued  his 
friendship;  and 

WHEREAS,  Mr.  Grigsby' s  outstanding  engineering 
ability  has  been  a  significant  contributing  factor 
during  his  nearly  42  years  of  service  with  the  Modesto 
Irrigation  District  to  the  enduring  cooperative 
relationship  involving  that  agency,  the  City  and 
County  of  San  Francisco,  and  the  Modesto  Irrigation 
District;  and 

WHEREAS,  That  distinguished  career  has  been 
rewarded  by  well-earned  retirement,  effective 
February  1,  1972;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  hereby 
officially  extends  its  most  sincere  commendation  to 
Mr.  Grigsby  for  his  great  measure  of  public  service, 
and  extends  its  warmest  wishes  for  good  health  and 
happiness  in  all  the  years  to  come. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


RY  8 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mo  S  A**""*--  v>'Q^ 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 


WD  Contract  Wo.   1551 — Rehabilitate  Niles  Reservoir 
Roof   (in  Alameda  County) 

WD  Contract  No.  15 64- -Laying  of  20-Inch  Steel  Main  in 
Wood,  Anza,  0 ' Farrell  and  Lyon  Streets 

HH  Contract  No.  459 - -Replacement  of  Electric  Substation, 
Alameda  East  Portal 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of.  ;'  -       -' ;' 1  ■■  ■  -    ■   ' 


Secretary  and  Assistant  General  Manager 


RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  of  funds  as  follows: 

From:    Account  No,  1990  -  Unappropriated  Balance  of  Funds, 

Hetch  Hetchy  Water  and  Power 

$415,900 

To:       Appropriation  No.  1.755.231.001  -  Purchase  of 

Power  for  Resale  $360,000 

Appropriation  No.  1.755.231.002  -  Service  Charges  for 

Transmission  and  Distribution 
Service 

$  55,900 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  8  1Q79 

at  its  meeting  of  — — i£  hL'-A  jT^  ^   —  t — A 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.___  IjL 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-431,  Repairs  to  Dion  R.  Holm  Penstock  as 
satisfactorily  completed,  approves  debit  Modification  of  Contract 
No,  1A  in  the  amount  of  $2,354.16,  and  approves  final  payment  of 
$9,070,54  in  favor  of  the  Contractor,  0BC0  Contractors  and 
Engineers. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  8  1972 


at  its  meeting  of- 


0* 

\  I  s 


" '  .  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nq,1-^""" 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  relocating  two  mercury  vapor  street  lights  on  Third  Street 
between  Arthur  and  Islais  Streets  as  depicted  in  their  Drawing 
A-36,590;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works *  proposal  for  relighting  Third  Street 
between  Arthur  and  Islais  Streets  with  the  provision  that 
construction  methods,  component  selection  and  other  details  meet 
with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


6  <T<?UajUJL-* 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  CO^MiSSIS^ 


CtTY  AND  COUNTY  OF  SAN  FRANCISCO 

H  ES  ■'  -•»',-  -•  I  - 


■ 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 


with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  five  mercury  vapor  street  lights  in  the 
South  of  Market  Area  (Contract  3)  as  depicted  in  their  Drawing 
A-36,589,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 


Department  of  Public  Works '  proposal  for  relighting  the  South 
of  Market  Area  (Contract  3)  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the 
approval  of  the  Bureau  of  Light,  Heat  and  Power. 


at  its  meeting  of. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  8  1972 


secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No..  -  » 


RESOLVED ,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  1535  -  Excavation 
and  Repaving  for  Water  Service 
Trenches  -  to  Lowrie  Paving  Co., 
Inc.  in  the  amount  of  $81,100.00, 
and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  8  1972 

at  its  meeting  of.  


AssisLcni  Gt^<A'^ex1a$ej 


PUBLIC  UTILITieS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  MO- 


RE SOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract: 


San  Francisco  Water  Department 
Contract  No.  1438  -  Furnishing  and 
Installing  Utilities  for  Caretaker1 s 
Cottage,  Turner  Dam,  Alameda  County  - 
to  Power  Anderson,  Inc.  in  the  amount 
of  $35, 491.00,  and  all  other  bids  for 
the  above  described  work  are  hereby 
rejected. 


i 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  "FER'PI'AP'V  q  •  "1070^ '-—  -r  a 

at  its  meeting  of   ' J       10 1  ^  ^   


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.__  " 


RESOLVED s  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  1541  ~  Construction 
of  Caretaker* s  Cottage  at  Turner 
Dam  near  Sunol,  California  -  to 
Paul  P.  Klingborg  in  the  amount 
of  $38,051.15,  and  all  other  bids 
for  the  above  described  work  are 
hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  hy  the  Public  Utilities  Commission 

FEBRUARY  8  1972 


at  its  meeting  of  _ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No,_  I  3Ek  


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $6,381.55; 
approves  Final  Payment  in  amount  of 
$8,346.41,  in  favor  of  The  Lowrie 
Paving  Co.,  Inc.  under  Water  Department 
Contract  No.  1511,  Laying  of  6 -inch 
Ductile  Iron  Main  in  Dolores  Street 
between  26th  Street  and  San  Jose  Avenue. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

X  hereby  certify  that  th*  /^#FRRI)AftY  #•*  *>v  *He  Vmties  Ctm* 

at  its  meeting  of.  j 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJ8CO 

RESOLUTION  N»f>. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modifica- 
tion of  Contract  in  the  amount  of 
$1,988.40;  approves  Final  Payment 
in  amount  of  $8,235.67,  in  favor 
of  Lowrie  Paving  Co.,  Inc.  under 
Water  Department  Contract  No.  1496, 
Excavation  and  Repaving  for  water 
Service  Trenches. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  8  1972 


at  its  meeting  of. 


6  <jfU4l£JL^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  DT8LBTSE5  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ,<./ '  A/' ' "       -'■  ' 

- 

RESOLVED,  that  this  Commission  hereby  authorizes 
the  issuance  of  a  Land  Use  Permit  by  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department 

covering  use  and  occupancy  of  property  as  follows: 

- 

TO:  ROY  KRUSE 

P.O.   Box  219 
Pleasanton,  California 

94566 

Permit  to  occupy  for  row  crop  agriculture  and 
grazing  purposes  that  certain  350  acres  of  the  proposed 
Pleasanton  Industrial  Park  Site,  vicinity  of  the  City  of 
Pleasanton,  Alameda  County,  southerly  of  Bernal  Avenue 
and  east  and  west  of  Interstate  Route  680,  subject  to  an 
annual  consideration  of  $13,125.00  commencing  January  1, 
1972. 

Cancelling,  effective  December  31,  1971,  the  Land 
Use  Permit  issued  to  Roy  Kruse,  as  authorized  by  Resolution 
No.   69-0091,   adopted  February  18,   1969,   covering  occupancy 
of  a  former  520-acre  parcel  in  said  Industrial  Park  Site, 
Alameda  County. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 

FEBRUARY  8  1372 

at  its  meeting  of._  _  ~  .   ^ 


story  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 OAM 

RESOLUTION  No,___  _J  !_lf 

RESOLVED,  that  this  Commission  hereby  consents  to 
and  approves  the  terms  and  conditions  and  authorizes  the 
execution  of  that  certain  grazing  lease,  copies  of  which 
are  on  file  with  Commission's  Secretary,  of  1871.5  acres, 
more  or  less,  located  in  the  county  of  Alameda  as  shown  on 
Water  Department  Drawing  No.  C-985-1  to  W.  D.  McDonald  and 
Edith  C.  McDonald,  husband  and  wife,  for  a  term  of  seven  (7) 
years ,  commencing  retroactively  on  November  1,  1971  and  termi- 
nating October  31,  1978,  at  a  yearly  rental  of  Seven  Dollars 
and  50/100  (7. 50)  per  acre  per  year,  payable  annually  in 
advance,  for  the  first  two  years  and  the  sum  of  Eight  Dollars 
and  no/100  ($8.00)  per  acre  per  year,  payable  annually  in 
advance,  for  the  remaining  five  years  of  the  lease,  and  sub- 
ject to  all  the  other  terms  and  conditions  set  forth  in  said 
lease;  and  be  it 

FURTHER  RESOLVED ,  that  both  the  present  lease  previous 
ly  entered  into  under  date  of  September  3,  1968,  pursuant  to 
Commission  Resolution  68-0726,  adopted  September  3,  1968,  as 
well  as  the  Supplemental  Agreement  in  modification  thereof, 
entered  into  under  date  of  October  28,  1969,  pursuant  to 
Commission  Resolution  69-0794  adopted  October  28,  1969,  are 
hereby  authorized  to  be  terminated  upon  the  date  of  execution 
of  the  new  hereinabove  approved  seven  (7)  year  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  S  1972 

at  its  meeting  of  ^   >_ . 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Final  Payment 
in  amount  of  $1,071.69,  in  favor  of 
Had sen  Construction  Company  under 
Water  Department  Contract  No.  1534, 
Rehabilitation  of  Alemany  Pump 
S  ation . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,    *  FEBRUARYS  1972 

at  its  meeting  of.  

"  " ~  ~  "~ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  _ . 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  January  1972,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  amount  of  $283.34,  per  list  dated  January 
31  1972 

i 

- 

from  liability  for 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

FEBRUARY  8     972  /* 

at  its  meeting  oj._  ^      ^  \jt 

6  ^fiMutJJL^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF*  §AN  FRANCISCO 

f  0046 


RESOLUTION  No.. 


WHEREAS,  On  September  11,  1970,  McGuire  &  Hester,  Inc*, 
notified  the  City  and  County  that  it  had  damaged  an  eight 
inch  water  main  located  at  the  intersection  of  California  and 
Mason  Streets,  within  the  City  and  County  of  San  Francisco, 
while  performing  work  under  a  contract  with  the  City  and 
County;  and 

WHEREAS,  CNA  Insurance  has  offered  on  behalf  of  McGuire 
6c  Hester,  Inc« ,  defendant  in  civil  action  No.     659-810  filed 
by  plaintiff,  City  and  County,  to  reimburse  City  and  County 
$500o00  of  the  cost  of  $774,90  for  repairing  said  damage; 
and 

WHEREAS ,  There  exists  a  question  of  liability  and  contri- 
butory negligence;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  and  Chief  Engineer 
is  hereby  authorized  to  compromise  and  settle  the  claim 
against  McGuire  6s  Hester,  Inc.,  for  the  amount  of  $500o00  and 
is  hereby  authorized  to  execute  all  documents  necessary  to 
release  McGuire  and  Hester,  Inc 0 ,  from  liability  for  damages 
resulting  from  the  aforesaid  occurrence  of  September  11,  1970s, 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARy  8    1972  _ 

at  its  meeting  of.   <l    4  yn  *■ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ■ 


RESOLVED,  That  this  Commission 
hereby  accepts  the  work  as  being  satis- 
factorily completed  and  approves  final 
payment  in  the  amount  of  $5*390.71  to 
James  M.  Montgomery,  Consulting  Engineers, 
Inc.  covering  services  to  the  San  Francisco 
Water  Department  in  connection  with 
Stanford  Heights  Reservoir  under  Agreement 
dated  December  19,  1967  and  Modification 
of  Contract  dated  February  23,  1968. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m ^ .n^ng at  FEBRUARY  8    1372      2  ^ 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._  _ 

83S0LVED,  That  this  Commission  requests  the  Controller's  approval 


Commission  approves,  and  h^re'bv  -^nncqt^  th^  ^n-n+rni^T"  .iirt4 
of  Request  for  Funds  for  the  Municipal  Railway  transferring  $30,000,00 

from  Appropriation  1* 735 »2kk ,000, 000  "Tire  Rental"  (where  surplus  in  said 

Claimant  Pai"«  nf*     •"v'sni-  c  +-+••-' 

amount  is  estimated  to  exist),  to  Appropriation  l,735*lll»O00«0OO  "Overtime 

and  1,735 •266.000*000  "Claims  and  Litigation  Expenses"  which  will  require 

funds  in  the  amount  of  $10,000,00  and  $20,000,00  respectively  to  continue 

operations  for  the  balance  of  the  Fiscal  Year* 

■ 


it 


J 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  FEBRUARY  8  1972 

at  its  meeting  oj.  .   ^  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  72"0050~MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Non-litigated  Settlements 
MC    Hazel  B.  Domingo 


SC  Rosemary  Fabris 

TC  Dencie  Kerney 

MC  Erna  R.  Root 

MC  Olga  J.  Stavropoulos 


Litigated  Settlement 


CC    Marion  E.  Carr 


Judgments 
None 


Date  of  Accident 

April  1,  1971 

(Railway's  date) 
or  March  24,  1971 
or  March  31,  1971 
(dates  on  claim) 

November  12,  1971 

September  15,  1971 

November  18,  1971 

August  28,  1971 

February  26,  1971 


Settlement 


990 . 00 


785 . 00 
600.00 
700,00 
1,050.00 

2,250.00 


$  6,375.00 


Appropriation  No.  1.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  February  8,  1972- 


Secretary  and  Assistant  General"  Manager 


) 


MEMORANDUM 


February  8,  1972 


TO; 


Members,  Public  Utilities  Commission 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
II.  Wei ton  Flynn 
Louis  A0  Petri 


FROM  t 


John  D.  Crowley 


SUBJECT ; 


Effecting  Economies  in  the  Municipal  Railway 


In  early  January,  we  undertook  a  detailed  analysis  of  our 
current  financial  situation  and  forecast  our  position  at 
June  30,  1972,  based  on  the  first  six  months  performance. 
We  felt  this  was  necessary  to  indicate  at  an  early  time 
any  funding  deficiencies,  so  that  early  planning  for  a 
supplemental  appropriation,  if  required,  could  be  under- 
taken.    The  detailed  analysis  highlighted  an  expected 
deficiency  of  approximately  $1.4  million  in  meeting  our 
budget  by  June  30th. 

This  $1.4  million  shortage  is  a  net  figure  resulting  from 
personnel  costs  exceeding  the  budget  by  $1.25  million. 
You  will  recall  that  in  our  1971-72  budget  we  agreed  to 
try  to  save  a  million  and  a  half  dollars  in  operating 
costs,  but  in  spite  of  our  efforts  we  will  succeed  in 
saving  about  half — $700,000--so  we  need  another  $800,000 
for  this  purpose. 

The  increase  of  operators'  wages  under  Proposition  G 
requirements  in  July  resulted  in  increased  costs  of 
$270,000.     Overtime,  holiday  pay,  temporary  salaries,  per 
diem,  sick-leave  replacements,  accident  compensation, 
all  added  another  $175,000  in  excess  of  our  original 
estimates . 

To  this  $1.25  million  we  had  to  add  another  $115,000  for 
inflationary  costs  of  materials  and  supplies,  fuels  and 
lubricants.    Another  serious  matter  is  the  increased 
cost  of  claims.    Although  unit  claims  are  decreasing,  the 
amount  of  prayers  and  settlements  have  been  increasing. 
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This  results  in  a  forecast  $700,000  deficiency  for  the 
balance  of  the  fiscal  year.     The  $2  million  in  additional 
costs  is  further  supplemented  by  approximately  $200,000 
less  in  revenues  due  to  stringent  economic  conditions. 
By  deferring  all  our  capital  investments  for  the  balance 
of  the  year,  closing  all  reserve  accounts,  and  making 
certain  work  rule  changes,  we  were  able  to  reduce  the 
$2»2  million  deficit  to  the  $1.4  million  about  which  we 
are  now  speaking. 

Shortly  after    steps  were  taken  to  initiate  a  supplemental 
appropriation  in  the  amount  of  $1.4  million,  the  City 
Controller  advised  Mayor  Alioto  that  these  funds  were 
not  available — and  due  to  the  City's  critical  financial 
condition,  they  could  not  be  made  available. 

Accordingly,  Mayor  Alioto  subsequently  stated  to  the 
Public  Utilities  Commission  that  the  request  must  not 
be  made,  and  that  it  is  mandatory  that  we  prepare  to  live 
within  our  means .     He  further  directed  immediate  emergency 
steps  for  the  requisite  reduction  in  expenditures.  A 
copy  of  Mayor  Alioto' s  letter  is  attached  for  your  ready 
reference . 

Thus,  it  is  abundantly  clear  that  eliminating  these 
expenditures  is  not  a  matter  of  choice.     It  must  be  done. 

The  level  of  transit  service  in  San  Francisco  has  always 
been  extremely  high — in  fact,  this  City  leads  the  nation 
in  the  category  of  transit  vehicle  hours  available  on  a 
per  capita  basis.     It  is  with  the  greatest  regret  that 
any  reduction  in  schedules  is  proposed;  but  in  view  of 
the  circumstances  explained  previously,  we  have  no  choice. 

In  our  opinion,  these  adjustments  will  not  drastically 
inconvenience  Muni  riders.    No  area  of  San  Francisco 
will  be  without  service  during  normal  operating  hours. 
Careful  traffic  checks  will  be  maintained  to  insure,  as 
always,  that  need  will  determine  the  degree  of  service. 


We  recognize,  for  example,  that  we  will  have  a  responsi- 
bility on  Saturdays  to  maintain  sufficient  transportation 
to  accommodate  shoppers  traveling  to  downtown  shopping 
centers.     It  is  contemplated  that  Saturday  Market  Street 
access  service  will  be  reduced  about  10  per  cent.  We 
have  encountered  difficulty  in  past  months  in  getting  all 
runs  out;  and  it  is  quite  likely  that  the  adjusted 
service  will  constitute  a  more  dependable  service  level 
because  the  unavailability  of  overtime  runs  will 
encourage  the  drivers  to  report  for  their  scheduled 
runs . 

All  facts  of  Municipal  Railway  operation  must  in  fairness 
feel  the  effect  of  these  mandatory  economies.     As  will 
be  explained  in  considerable  detail,  non-operating 
personnel  work  time  (shopmen,  etc.)  will  be  reduced  during 
weekends  because  of  the  requirement  that  they  be  paid 
premium  pay  for  Saturday  and  Sunday  work. 

This  is  a  primary  factor  in  the  decision  to  close  the 
electric  trolley  coach  divisions  on  Saturdays  and  Sundays 
and  provide  the  areas  they  serve  with  motor  coach  service. 

Requests  for  funds  necessary  to  restore  the  Railway 
service  level  after  July  1,  1972,  have  been  incorporated 
into  the  19  72-73  proposed  budget.     Depending  upon  the 
extent  of  approvals  by  the  Mayor  and  the  Board  of 
Supervisors,  the  effects  of  the  service  adjustments  will 
be  remedied  within  the  scope  of  funds  made  available. 

As  you  will  recall,  the  Municipal  Railway  budget  requested 
for  the  current   (1971-72)   fiscal  year  totaled  $45,032,000. 
At  the  conclusion  of  the  usual  budgetary  activities, 
however,  the  Railway  budget  came  to  $43,147,859 — a 
reduction  of  $1.8  million. 

As  previously  stated,  the  effort  made  last  year  to  effect 
economies  produced  savings  amounting  to  $700,000.  These 
efforts  would  have  yielded  more  but  for  two  situations 
that  arose. 


Proposition  Q  was  the  first.     It  was  based  on  erroneous 
conclusions  that  Muni  efforts  to  trim  unpatronized 
schedules  from  the  California  Street  cable  car  line  were 
actually  the  prelude  to  a  sinister  plot  to  destroy  the 
cable  car  system.     The  approximately  $650,000  in  yearly 
savings  would  be  significant  today,  when—because  of 
Proposition  Q — cable  car  schedules  cannot  be  curtailed 
even  during  the  coldest  and  wettest  weather  when  cable 
car  crews  ride  the  cars  alone. 

Secondly,  lengthy  union  arbitration  proceedings  over 
adjustments  of  schedules  on  the  No,  22   (Fillmore)  trolley 
coach  line,  eliminated  estimated  savings  of  $100,000. 
We  have  just  been  informed,  5  months  later,  that 
management's  right  to  make  these  adjustments  has  been 
upheld  by  an  arbitrator. 

In  order  to  operate  through  June  30th  at  a  saving  of 
$1.4  million,  the  transit  schedule  and  work  economies 
must  be  instituted  by  the  Municipal  Railway  at  the 
earliest  practicable  time. 

Certain  general  principles  have  been  applied.  Wherever 
experience  indicates  surplus  service  has  been  provided, 
we  shall  undertake  the  following: 


a) 
b) 
c) 
d) 


Combination  of  redundant  lines 
Lengthening  headways 
Reduction  in  owl  service 
Shortlining  some  lines. 


Office  of  the  Mayor 

SAN  FRANCISCO 


Joseph  L.Alioto 


January  24,    197  2 


The  Honorable 

The  Public  Utilities  Commission 

287  City  Hall 

San  Francisco,   CA.  94102 


Gentlemen : 


During  extensive  discussions  on  the  City's  current  financial 
situation,   the  Controller  has  drawn  a  grim  picture.  Revenues 
from  users  and  State  assistance  have  not  materialized,  and 
the  sewer  service  charge  has  not  been  imposed,   as  expected. 
This  requires  all  personnel  vacancies  and  materiel  requisi- 
tions, with  few  exceptions,  be  frozen  in  order  to  balance 
expenditures  in  the  remainder  of  the  fiscal  year. 

I  have  been  informed  that  the  Municipal  Railway,  because  of 
lower  revenues,   increased  claims  settlements  and  higher  oper- 
ating personnel  payrolls,   con  template's  a  request  for  $1.4 
million  in  supplemental  appropriations  to  cover  expenditures 
through  June  30,   197  2.     Because  of  general  financial  condi- 
tions such  action  is  unacceptable.  '.  It  is  mandatory  that  we 
prepare  to  live  within  our  means. 

Accordingly,   I  expect  you  to  take  immediate  steps  on  an  emer- 
gency basis,   such  as  reduced  schedules,   changed  work  rules, 
and  other  improvisations  to  bring  the  Municipal  Railway  budget 
into  balance.     This  will  create  some  inconvenience,  but  to 
prevent  greater  hardships  and  preserve  the  fiscal  integrity 
of  the  City  this  action  is  necessary. 

I  am  sending  copies  of  this  letter  to  the  Board  of  Supervisors 
and  Union  officials  concerned  requesting  their  cooperation  in 
effecting  these  economies.     Keep  me  informed  of  your  progress 
in  meeting  this  requisite. 


Sincerely, 


L.  Alioto 


H  E  T  C  H 


HETCHY 


WATER 


AND 


POWER 


MEMORANDUM 


DATE:    February  8,  1972 


TO: 


JOHN  D.  CROWLEY 

General  Manager  of  Public  Utilities 


FROM: 


ORAL  L*  MOORE 
General  Manager 


SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HIGHLIGHTS 

Since  last  month's  monthly  report ,  wherein  precipitation  measured  at  Hetch  Hetchy 
was  reported  as  being  123%  of  normal  at  the  beginning  of  1972,  a  very  dry  month  has 
ensued  with  discouraging  results .    There  was  no  measurable  precipitation  in  the 
watershed  from  January  1  to  January  23rd,  a  period  which  generally  includes  some  of 
the  year's  heaviest  precipitation.    The  current  precipitation  reading  at  Hetch  Hetchy 
has,  as  a  result s  dropped  to  98%  of  average. 

Snow  course  measurements  made  on  January  29,  1972  at  thirteen  different  locations 
in  the  Hetch  Hetchy  watershed  indicate  that  although  snow  depth  is  approximately 
the  same  as  one  year  ago,  the  water  content  of  the  snow  is  only  about  80%  of  last 
yearns.    This  indicates  that  the  resulting  runoff  in  late  spring  and  summer  will  be 
smaller  than  last  year  unless  above  normal  precipitation  occurs  during  the  remainder 
of  the  water  year. 

Calculation  of  bills  for  Hetch  Hetchy  energy  consumed  by  City  agencies  has  now  been 
expedited,  with  greater  assurance  of  accuracy,  through  the  Bureau  of  Light,  Heat  and 
Power's  use  ©f  the  Department's  recently  acquired  calculator  which  has  some  computer 
capabilities.    The  same  advantages  are  being  realized  in  verifying  gas  bills  prepared 
by  the  Pacific  Gas  and  Electric  Company. 


HEIGH  MICHY  OPERATIONS 


St  or  ag  e_  jC  ondi  t  ions 


Storage  in 

Per  Cent       Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of          Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Feb.  1,  1972 

Capacity      Feb.  ls  1971 

Eet ch  Het 

chj                360 , 400 

96,475 

27  148,720 

41 

Lake  Lloy 

d  268,800 

26,965 

10  99,481 

37 

Lake  Ilea 

nor                 27 , 100 

1,625* 

6  40** 

JL 

*As  of  J 

656s300 

anuary  25,  1972 

125,065 

19  248,241 

38 

**As  of  J 
Water 

aiauary  7,  1971 
Regulation  and  Transmit 

ssion 

After 

nine  months  of  operation  of  the  Moccasin 

Reservoir  at  reduced  level 

to  enable 

const 

ruction  of  the  Moccasin 

Reservoir  Bypass 

Conduit,  completion  of  work 

in  the 

reservoir  allowed  return  to  normal  operation  without  constant  manual  regulation  of 

water  level. 

As  si  result  of  a  Water  Department  request,  the  average  daily  aqueduct  delivery  of 
water  to  the  Water  Department  was  increased  from  approximately  230  mgd  to  240  mgd  on 
January  24,  1972. 
Power  Production 

During  the  month  of  January,  Moccasin,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  47,070,000,  75,279,000  and  48,923,000  kilowatthours,  respectively,  for  a 
total  of  171,272,000  kilowatthours  having  a  value  in  excess  of  $1,198,000. 

Bering  the  monthly  maintenance  testing  of  the  Unit  No.  2  generator  of  Kirkwood  Powerhouse 
a  jp>@t©siti§illy  dangerous  low  resistance  to  ground  was  noted  in  a  portion  of  the  field 
windings.    In  order  to  prevent  a  serious  breakdown  in  the  future,  Unit  No.  2  was  shut 
down  on  January  23rd  for  inspection  and  repair.    To  take  advantage  of  this  shutdown, 
other  routine  maintenance  that  had  been  scheduled  for  February  is  being  accomplished 
at  the  same  time.    The  unit  is  expected  to  be  back  in  operation  by  February  7th. 
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HETCH  HETCHY  ENGINEERING 

Power  Plant  Water  Measuring  Systems 

lids  will  be  received  on  February  7,  1972  for  informal  Hetch  Hetchy  Contract  No.  424  - 
Plumbing  for  Power  Plant  Water  Measuring  Systems.    The  work  under  this  contract  will 
consist  of  rearranging  some  of  the  plumbing  involved  in  the  systems  which  measure 
water  flow  through  Moccasin  and  Robert  C.  Kirkwood  Powerhouses s  in  order  to  increase 
accuracy. 

Spillway  Gates  At  Moccasin  Dam 

In  accordance  with  a  request  ©f  the  State  Division  of  Safety  of  Dams ,  the  design  of 
the  spillway  gates  to  be  installed  at  Moccasin  is  being  modified  to  meet  the  State's 
requirements.    Plans  will  be  resubmitted  for  approval  by  the  State  when  completed. 
Alameda  East  Portal  Substation 

Bids  will  be  received  March  6,  1972,  for  Hetch  Hetchy  Contract  No.  459  -  Replacement 
@f  Electric  Substation  at  Alameda  East  Portal.    The  work  under  this  contract  will  con- 
sist of  replacing  the  obsolete  substation  which  provides  electric  service  to  the  City's 
facilities  at  the  Alameda  East  Portal  of  the  Coast  Range  Tunnel. 
Moccasin  Water  Supply  System 

Plans  and  specifications  prepared  by  the  firm  of  Clair  A.  Hill  and  Associates  of 
Redding  for  additions  to  the  water  supply  system  at  Moccasin  have  been  reviewed  and 
approved.    These  additions  will  enhance  the  reliability  of  water  service  of  the 
Moccasin  system  which  will  also  be  the  source  of  supply  for  the  Moccasin  Point 
Recreation  Area  to  be  operated  by  the  Don  Pedro  Recreation  Agency.    The  New  Don  Pedro 
Project  will  supply  the  funds  for  the  work  which  will  be  performed  under  the  terms  of 
a  Hetch  Hetchy  Contract. 


3= 


Springs  and  Wells  Damage  Claims,  Foothill  Division 

An  initial  meeting  was  held  in  Sonora  with  the  last  two  claimants  of  damage  to  springs 
and  wells  of  overlying  owners  alleged  to  have  occurred  during  the  construction  of  the 
Foothill  Tunnel.    The  meeting  was  held  in  the  office  of  the  claimants'  counsel.  A 
representative  of  the  City  Attorney  was  present.    These  claimants  represent  the  final 
two  claims  of  numerous  claims  that  were  filed  when  the  City  constructed  the  Foothill 
tst  Range  Tunnels.    Over  the  years,  all  others  were  settled  or  disposed  of.  A 
sal  for  submittal  to  the  claimants  is  being  prepared. 
Market  Street  Beaut if ication 


lies  were  made  to  determine  if  the  proposed  locations  of  the  Path  of  Gold  poles 
liould  be  utilised  for  support  of  trolley  wires  if  it  is  decided  to  retain  the  present 
trolley  coach  lines  on  Market  Street,  and  where  and  how  many  additional  poles  would 
be  required.    Cost  estimates  were  prepared  for  strengthening  the  Path  of  Gold  pole 
foundations  and  for  the  other  work  needed  if  these  lines  are  retained.    A  conference 
was  held  with  the  City  Engineer  and  the  Joint  Venture  Architects  to  review  this 
problem. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

February  22,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-34 


Call  to  Order: 


2:30  p.m. 


Present : 


Commissioners  Marvin  E.  Cardoza,  Oliver  M. 
Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn, 
Louis  A.  Petri 


RESOLUTION 
MO. 

72-0049  H 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  collections  of  damage  claims  by 
Bureau  of  Light,  Heat  and  Power  -  Month  of 
December  1971 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-0050  M 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
Commission  ratified  the  following  resolution 
approved  by  telephone  poll  of  the  Commission 
on  January  27,  1972: 

Ratification  -  Amendment  to  contract  with  Louis 
T.  Klauder  and  Associates  -  San  Francisco 
Municipal  Railway  Improvement  Corporation 

Vote:    Ayes-  Cardoza,  Rousseau,  Flynn,  Diviny, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0051    H  Approving  collections,  transfer  and  abandonment 

of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power  -  Month  of  January  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0052    W  Award  of  WD  Contract  No.  1499  -  Laying  of  24-Inch 

and  20-Inch  Steel  Mains  in  Guerrero  and  Laguna 
Streets  -  McGuire  and  Hester,  Oakland  -  Net  amount 
$296,834.40 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0053    W  Completion  of  WD  Contract  No.  1517  -  Laying  of 

16-Inch  Ductile  Iron  Main  in  Evans  Avenue  and 
Jennings  Street  -  W.  L.  Fairey,  contractor  - 
$145,849.92,  as  modified 


72-35 


Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Settlement  of  claim  against  Water  Department, 
in  favor  of  Pacific  Telephone  and  Telegraph 
Company  -  $55  3.22 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1524  -  Laying  of 
6-Inch  Ductile  Iron  Main  in  Peralta  and  Mojave 
Streets  -  McGuire  and  Hester,  Contractor  - 
$10,464.80,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  San  Francisco 
Water  Department  -  Month  of  January  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Declaration  of  Emergency  -  Repair  of  Sheaves 
of  California  Street  Cable  Car  Line  -  Californ 
and  Mason  Streets  -  Estimated  cost,  $6,000 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Dismissal  of  City's  cross  complaint  against 
Stephen  Alden  Stock,  et  al,  in  claim  Barbara 
Porter  v.  City,  et  al  -  San  Francisco  Superior 
Court  No.  587206 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 
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On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

72-0059    M  Approving  collections,  write-offs,  and  compromise 

settlements  of  damage  claims  -  Month  of  January 
1972  -  Municipal  Railway 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0060    M  Approving  payment  of  claims  -  Municipal  Railway 

Month  of  January  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


Commissioner  Rousseau  was  excused  for  five  minutes. 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0061    M  Award  of  MR  Contract  No.  591  -  Presidio  Building 

Convert  Portion  of  Bay  No.  3  to  Offices  -  Madsen 
Construction  Company,  San  Francisco  -  Total 
amount,  $46,424.00  for  Base  Bid,  Alternate  "B": 
and  "C" 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0049-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  Total  amount,  $11,610.70 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Resolution  No.  72-0052,  award  of  WD  Contract  No.  1499 — Commissioner 
Rousseau  said  the  City  would  save  money  if  the  practice  of  disclosing 
departmental  pre-bidding  estimates  for  construction  jobs  were  dis- 
continued. 
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Public  Utilities  Counsel  William  F.  Bourne  stated  that  there  is  no 
legal  requirement  that  the  Public  Utilities  Commission  reveal 
estimates.    The  Commission  directed  that  estimates  no  longer  appear 
in  the  Commission  calendar  on  items  pertaining  to  bid  calls  on 
construction  contracts . 


****** 


Resolution  No.  1517 — Completion  of  WD  Contract  No.  1517 — Laying  of 
16-Inch  Ductile  Iron  Main  in  Evans  Avenue  and  Jennings  Street. 

Commissioner  Petri  commented  on  occasions  wherein  utilities  individ 
ually  and  in  succession,  tear  up  and  repave  the  street  with  no 
apparent  coordination. 

Water  Department  General  Manager  and  Chief  Engineer  Arthur  H.  Frye, 
Jr.  said  a  joint  committee  under  the  auspices  of  the  Department  of 
Public  Works  coordinates  this  work;  but  that  there  are  many  reasons 
why  it  has  not  always  been  successful.     Sometimes  space  is  limited 
so  that  two  utilities  cannot  work  at  the  same  time.-  Occasionally 
one  utility  job  will  damage  another  facility  requiring  emergency 
work. 


****** 


Resolution  No.  72-0061 — Award  of  MR  Contract  No.  591 — Converting 
Portion  of  Bay  No.  3,  Presidio  Building,  to  Offices  -  amount  $46,424 
to  house  the  control  group  for  the  Municipal  Railway  $44  million 
construction  program. 

Marguerite  Warren  of  the  Sunset  Community  Improvement  Club  asked 
whether,  in  view  of  the  City's  precarious  financial  position  and 
the  Mayor's  directive  for  economies,  the  Commission  has  made  care- 
ful investigation  and  is  assured  of  City's  one-third  share  of  the 
$44  million  improvement  program  money  to  match  the  federal  govern- 
ment's two-third  grant,  before  proceeding  with  this  expenditure. 
She  pointed  out  the  City's  share  of  this  venture  -  $13  plus  million, 
at  5$  per  million  in  the  tax  rate  -  is  something  that  has  to  be 
considered. 

Assistant  General  Manager-Finance  John  M.  Christensen  then  explained 
the  rationale  that  went  into  the  calculations  for  this  contract. 

In  the  preliminary  presentation  the  allowance  for  this  office  space 
was  $60,000.    The  rental  cost  figure  for  comparable  space,  accord- 
ing to  the  Director  of  Property,  would  be  $30,000  per  year.  Thus, 
the  $60,000  would  be  amortized  on  a  basis  of  two  year's  operation; 
however,  the  unit  will  be  in  operation  four  years.    For  this  reason 
it  was  deemed  the  construction  would  be  merited  and  City  would  be 
saving  $60,000. 

Dr.  Christensen  said  it  is  the  City's  intent  to  rent  the  bare  space 
to  the  project  at  approximately  $7000  annually  toward  the  City's 
share  of  the  project  cost.    City  will  be  able  to  collect  from  the 
federal  government  two-thirds  of  the  project  cost  as  their  contribu- 
tion.   So,  in  effect,  in  the  long  run  the  federal  government  will  be 
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paying  the  entire  cost  of  construction  because  they  will  be  con- 
tributing $14,000  annually  to  the  project  based  on  a  City  contribu- 
tion of  $7000  rental  credit. 


****** 


MR  Calendar  Item  #5,  authorizing  travel  expenses  to  bring  witness 
to  certify  in  case  of  "Terry  vs  City,  San  Francisco  Superior  Court 
No.  578596,"  was  taken  off  calendar  at  the  request  of  the  City 
Attorney.    The  case  has  been  settled. 


****** 


Resolution  No.  72-0050~-Ratif ication  of  resolution  requesting  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  to  amend, 
in  an  amount  not  to  exceed  $7500,  the  Louis  T.  Klauder  and  Associates 
contract  so  as  to  review  the  Massachusetts  Bay  Transportation 
Authority's  (MBTA)  subway -surf ace  car  specifications  to  insure  they 
will  be  compatible  with  San  Francisco's  Municipal  Railway  require- 
ments. 

Mr.  Crowley  reviewed  the  events  which  transpired  since  last  July, 
when  the  bids  for  the  Muni's  subway -surf ace  car  were  far  too  high. 

Since  then  he  and  Railway  General  Manager  John  M.  Woods  have 
negotiated  with  Boston's  MBTA  on  the  basis  that  the  two  transit 
systems  could  obtain  lower  bids  by  using  simpler  cars  with  identical 
specifications.    This  was  done  at  the  instigation  of  the  Department 
of  Transportation  to  whom  both  San  Francisco  and  MBTA  had  applied 
for  grants  under  the  Urban  Mass  Transportation  Act  of  1964. 

This  amendment  to  the  Klauder  contract  is  to  provide  for  his  exper- 
tise to  determine  how  Boston's  preliminary  specifications  will  affect 
Muni . 

Mr.  Crowley  added  that  the  understanding  is  that  MBTA  will  reimburse 
San  Francisco  the  cost  of  this  review. 

Under  agreement  with  Boston,  San  Francisco  will  get  the  first  78 
cars  manufactured. 

Gary  Marsh,  of  San  Francisco  Tomorrow,  asked  the  time  schedule 
for  the  subway -surface  cars. 

Mr.  Crowley  said  it  was  hoped  to  go  to  bid  by  February  25,  but  in 
view  of  the  coordination  with  Boston,  it  will  be  another  month 
before  concurrence  will  be  received  from  Washington  on  the  joint 
specifications.    Two  weeks  after  that  the  contract  should  go  out 
for  bids.     It  is  anticipated  now  that  San  Francisco  should  get  the 
new  transit  cars  by  Christmas  of  1974. 


****** 
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Communications : 


None 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

With  regard  to  the  matter  of  proposed  Municipal  Railway  economies 
discussed  at  the  last  Commission  meeting,  Mr.  Crowley  reported  that 
the  staff  and  the  members  of  the  Transport  Workers  Union  have  been 
going  over  the  proposed  schedule  revisions  together.     It  is  hoped 
that  agreement  will  be  reached  next  week  and  that  it  will  be  possible 
to  present  the  package  to  the  Commission  at  a  special  meeting. 


Theodore  Walker,  former  Muni  driver,  asked  why  the  PUC  calendar  did 
not  contain  a  list  of  the  various  correspondence  received  during 
the  period  between  Commission  meetings  as  is  done  by  the  Board  of 
Supervisors  and  the  Civil  Service  Commission. 

He  was  informed  that  this  is  not  a  legal  requirement  under  the 
Charter,  and  that  to  list  all  the  various  correspondence  received 
in  the  Commission  office  would  entail  a  great  amount  of  work. 
The  correspondence  addressed  the  Public  Utilities  Commission  as  a 
body  is  brought  to  the  attention  of  the  Commissioners  immediately 
and  is  also  mentioned  at  the  Commission  meetings. 


****** 


****** 


Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING.  ADJOURNED. 


John  Co  Far re 11 
Secretary  and  Assistant 
General  Han age r 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  nZ^OO^ 


RESOLVED,  That  this  Commission,  on  the  recommenda- 
tion of  the  General  Manager  of  Public  Utilities,  the 
General  Manager  of  Hetch  Hetchy  Water  and  Power,  and  the 
City  Attorney,  hereby  approves  collections  of  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made 
during  the  month  of  December  1971: 

Bureau  of  Light,  Heat  and  Power  $  5,276,95 

thru  Bureau  of  Delinquent  Revenue  950.90 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Total  Collections 


$  6,227.85 


at  its  meeting  of. 


FEBRUARY  2 


2  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No." 


RESOLVED,  That  this  Commission  hereby  requests 
the  San  Francisco  Municipal  Railway  Improvement  Corporation 
to  amend  that  certain  contract  entered  into  between  the 
City  and  Louis  T.  Klauder  and  Associates  on  July  28,  1969, 
to  provide  professional  engineering  and  other  related 
services  necessary  in  connection  with  the  design  of  a 
subway- surf ace  car,  in  an  amount  not  to  exceed  $7,500  to 
provide  for  review  of  the  specifications  of  the  Massachusetts 
Bay  Transportation  Authority  rapid  transit  cars  to  insure 
that  these  specifications  will  be  compatible  with  San 
Francisco  Municipal  Railway  requirements. 


Ayes: 


ADOPTED 

Cardoza,  Rousseau,  Diviny 


Nay   ,  

Abstaining:   

Absent:     Flynn,  Petri 


by  telephone  vote 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  °n  January  27  ,  19*3 
at  its  meeting  of.  ^BRUARY  g2  1972  ***  ****** 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC !8CO 
RESOLUTION  N^""^^ 


RESOLVED,  That  this  Commission,  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  the  General  Manager  of  Hetch  Hetchy  Water 
and  Power,  and  the  City  Attorney,  hereby  approves 
collections  of  damage  claims  which  the  Department 
has  against  miscellaneous  debtors  made  during  the 
month  of  January  1972: 


Bureau  of  Light,  Heat  and  Power 
thru  the  Bureau  of  Delinquent  Revenue        $  658.40 

RESOLVED,  That  this  Commission  hereby 
approves  the  transfer  of  delinquent  accounts  in  the 
amount  of  $3,080.84  from  the  Bureau  of  Light,  Heat 
and  Power  to  the  Bureau  of  Delinquent  Revenue  for 
collection;  and  approves  abandonment  under  Bureau  of 
Delinquent  Revenue  Authorization,  claims  in  amount 
of  $1,755.60. 


I  hereby  certify  that  the  forgoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  oj._   "  ' 


FEBRUARY?^ 


Secretary  and  Assistant  General  Manapet 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  72-0052 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1499  -  Laying  of  24"  and  20"  Steel 
Mains  in  Guerrero  and  Laguna  Streets  - 
to  McGuire  and  Hester,  in  the  net  amount 
of  $296,834.40,  and  all  other  bids  for 
the  above  described  work  are  hereby 
re j  ected . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  _^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ncfi_^  *J:^IxJaJ- 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $2,565.60; 
approves  Final  Payment  in  the  amount  of 
$8,353.89,  in  favor  of  W.  L.  Fairey 
under  Water  Department  Contract  No.  1517, 
Laying  of  16 -inch  Ductile  Iron  Main  in 
Evans  Avenue  and  Jennings  Street,  and 
allows  seventeen  (17)  working  days 
unavoidable  delay  due  to  waiting  for 
streets  to  be  brought  to  grade. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


c  r 

rfc 


BRUARY  2  2  W2 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

**">. 

B 

RESOLUTION  NoJLlZL 


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer,  San  Francisco  Water  Department,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller 
to  draw  warrant  in  favor  of  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 
in  the  amount  of  $553.22,  in  settlement  of  claim  against  the 
SAN  FRANCISCO  WATER  DEPARTMENT,  arising  from  damage  to  claimant's 
property  on  November  7,  19  71,  on  Eugenia  Street  between  Mission 
and  Coleridge  Streets,  San  Francisco,  California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2  1972  * 

at  its  meeting  of   (  L^J^  /I 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N</-^'^""^^ ■ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modifica- 
tion of  Contract  in  the  amount  of 
$430.60;  approves  Final  Payment  in 
amount  of  $6,317.40,  in  favor  of 
McGuire  and  Hester  under  Water 
Department  Contract  No.  1524,  Laying 
of  6-Inch  Ductile  Iron  Main  in 
Peralta  and  Mojave  Streets,  and  allows 
three  (3) working  days  unavoidable 
delay  due  to  adverse  weather  conditions. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY 

at  its  meeting  of.   ^  ^ 

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0056 

RESOLUTION  No  .  


R3S0LVSD,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No.  l6f?27  adopted  July  16,  1956»  payment  of  dam- 
age claims  totaling  $ 855* 95  settled  during  the  month  of  January  1972  by  the 
San  Francisco  Water  Department  and  detailed  on  Revolving  Fund  Voucher  No.  2760. 


f  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2  1972 

at  its  meeting  of.   — 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  An  emergency  condition  has  existed  on  the 
California  Street  cable  car  line  of  the  Municipal  Railway  in 
San  Francisco  since  Friday,  February  11,  19  72  at  7:22  A.M. 
due  to  the  breakdown  of  the  double  10  foot  diameter  cable 
sheaves  located  at  California  and  Mason  Streets;  and 

WHEREAS ,  The  breakdown  has  closed  down  service 
on  the  California  Street  cable  car  line;  and 

WHEREAS,  Emergency  repairs  are  necessary  to  return 
service  to  the  California  Street  cable  car  line  and  safeguard 
trie  safety  and  welfare  of  the  citizens  of  the  City  and  County 
of  San  Francisco;  and 

WHEREAS,  Such  repairs  must  be  made  expeditiously 
to  restore  the  service  on  the  California  Street  cable  car 
1 ine ;  and 

WHEREAS,  It  is  estimated  that  the  total  repair 
work  will  cost  $6,000.00  for  which  funds  are  available; 
now,  therefore  be  it 

RESOLVED,  That  time  being  of  the  essence,  this 
Commission,  in  accordance  with  the  provisions  of  Section 
6.30  of  the  Administrative  Code,  hereby  declares  the  existence 
of  an  emergency  and  directs  the  General  Manager  of  Public 
Utilities  to  effect  such  emergency  repairs  in  the  most 
expeditious  manner;   and,  be  it  further 

RESOLVED,  That  the  Mayor  and  Controller  be  and 
are  hereby  requested  to  approve  the  waiver  of  the  usual 
contractual  methods  and  allow  San  Francisco  Municipal 
Railway  forces  to  work  on  the  existing  emergency  conditions . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2  1372 

at  its  meeting  of  —  f^*  ^  


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

y3-0Q58 


RESOLUTION  Noi 


RESOLVED,  That  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  the  Municipal  Railway, 
the  General  Claims  Manager  thereof,  and  the  City  Attorney,  this 
Commission  approves  dismissal  of  the  cross -complaint  for  property 


damage  in  the  action  entitled  "Barbara  Porter,  plaintiff,  vs. 
City  and  County  of  San  Francisco,  et  al.,  defendants;  City  and 
County  of  San  Francisco,  cross -complainant,  vs.  Stephen  Alden 
Stock,  et  al.,  cross-defendants,"  San  Francisco  Superior  Court 
No.  587206,  in  consideration  of  dismissal  of  the  counterclaim 
by  cross -defendants ,  and  does  hereby  authorize  the  City  Attorney 
to  execute  a  dismissal  of  the  cross -complaint  on  behalf  of  the 
City  and  County  of  San  Francisco. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY'  2  £Wj     n%  ' 


at  its  meeting  of._ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,  /  i<W"  *-!  n£a. 


RESOLVED,  That  this  Commission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department  Managers 

and  the  City  Attorney,  approves  the  write-off  of  uncollectible 
account  receivable  which  is  more  than  ninety  days  past  due  and 
the  adjustment  of  accounts  receivable,  per  the  following j 
Municipal  Railway,  month  of  January .  1972,  per  list  of  February 

2  ,     .i.  9  i        s     v     •     *     ^     «     »     «     *     •     •     «     •     .     •     •     a     »     a     •     *     •     •     *  $35.53 

and  foe  it  further 

. -WSpwr  Jury  TIT ,  1956,  payment  of  claims  In  amount 

RESOLVED,  That  this  Commission  approves  compromise 

settlements ,  Municipal  Railway,  month  of  January,  1972,  as 
follows :  5274 


AMOUNT 

COMPROMISE 

DEBTOR 

BILLED 

SETTLEMENT 

Yellow  Cab  Co. 

$  5  8  t,  2  X 

$  44.21 

Andrew  W.  Billups 

Q  »5  s  *3  jL 

75,81 

Yellow  Cab  Co* 

500.07 

384.57 

Robert  James  York 

61. 63 

58.13 

Frances  McCreacly 

131.16 

127.66 

Nolan  Coker 

121 . 36 

110.86 

$965.74 

$801.24 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
Collections,  month  of  January,  1972,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellaneous 
debtors ,  amount  of  $2,956.47,  per  list  dated  February  2,  1972 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2  197? 

at  its  meeting  of  _  _  1  I    J?  /  -  ~ 


— 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  ©AN  FRANCISCO 
RESOLUTION  No./^lZZXI 


RESOLVED ,  That  this  Commission  hereby 
approves,  in  accordance  withResolution  No.  16 ,527 , 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $21, 189. 63 ,  made  by  the  Municipal  Railway,  month 
of  January,  1972,  per  Revolving  Fund  Payment  Requests 
Nos.   5240,   5257,   5274,   5291,  5301. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2 2  W2  ■  H 

at  its  meeting  of_  X  A  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn.^  ^  ^OJL 


RESOLVED,  That  this  Commission  hereby  awards  to 
Mad sen  Construction  Company,  1395  Evans  Avenue,  San  Francisco, 
California,  94124,  as  the  lowest  responsible  bidder  for  Base 
Bid,  Alternate  "B"  and  "C,"  Municipal  Railway  Transit  Improve- 

- 

ment  Program,  Contract  No,  MR-591  -  Presidio  Building  - 


Convert  Portion  of  Bay  No.  3  to  Offices,  in  the  amount  of 
$46,424,00,  and  that  all  other  bids  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing,  resolution  was  adopted  by  the  Executive  Committee 

FEBRUARY  2  2  1972        r\    *  ^ 


at  its  meeting  of.. 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  72-QQ49-MR 

RESOLVED ,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Sett lements 

TC    Bennie  L.  Agee 

MC    Kathryn  Bradley 

MC    Lionel  Gant 

SC    Duncan  Richard  Hendry 

CC    Gabrielle  La  Joie 

11 ^AE&ped  Set 1 1  emen t  s 

SC    Armonia  Washington, 
guardian  ad  litem  of 
Renee  Washington,  a  minor 

SC    Armonia  Washington , 
guardian  ad  litem  of 
Ronald  Washington,  a  minor 

Litigated  Settlements  (CA  Office ) 


Date  of  Acj3_i_d_e_nt_ 

December  9,  1971 
March  20,  1971 
September  11,  1971 
September  3,  1971 
January  2,  1972 

May  30,  1970 

May  30,  1970 


INS 


RESOLVED,  That  the  portion  of  Resolution 
71-0417-MR  adopted  11-9-71,  pertaining  to  the 
sum  of  $825.00  payable  to  John  R.  Baldacchino, 
be  amended  to  decrease  payment  to  $590 o 70,  a 
reduction  of  $234.30;  and  also  to  change  payee 
to  read  "John  R.  Baldacchino  and  Allstate 
Insurance  Company" . 


MC    Stanley  J.  Serba 

Judgments 
None 


December  13,  1966 
(co-deft  to  pay  same) 


Settlement 

2,120,00 
873-00 
950.00 
900  .  00 
900 . 00 

1 , 800 . 00 


1,800.00 


-234.30 
2,500.00 


Appropriation  No.  1.735.804.000 


11,610.70 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  February  22,  1972. 


Secretary  and  Assistant  General  Manager 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

March  14,  1972 


COMMISSIONERS 
Marvin  E .  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D„  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


Call  to  Order: 


2:30  p.m. 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  H.  Welton  Flynn,  Louis  A.  Petri 

Absent:  Commissioner  Joseph  J.  Diviny 

The  minutes  of  the  regular  meetings  of  the  Commission  held  January  25, 
1972 ,  February  8,  1972,  and  February  22,  1972  were  approved. 

RESOLUTION  On  motion  of  Flynn,  seconded  by  Petri,  the 

NO.  following  resolution  was  adopted: 

72-0062    H  Condemnation  Action  -  State  of  California  v.  City 

and  County  of  San  Francisco,  Tuolumne  County 
Superior  Court  No.  11693 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-006  3  Bid  Call,  HH  Contract  No.  461  -  Improvements  to 

Domestic  Water  Supply  System  at  Moccasin 

WD  Contract  No.  1537  -  Excavation  and 
Repaving  for  Water  Service  Trenches 

WD  Contract  No.  1539  -  Laying  of  8 -Inch 
Ductile  Iron  Main  in  Red  Rock  Way  East 
of  Duncan  Street 

WD  Contract  No.  1572  -  Repairing  Slide 
in  Road  to  Turner  Dam  Outline  Structure 
(Alameda  County) . 

WD  Contract  No.  1507  -  Construction  of 
Hunters  Point  Reservoir. 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0064    H  Award  of  HH  Contract  No.  459  -  Replacement  of 

Electric  Substation  -  Alameda  East  Portal  - 
Brayer  Electric  Company,  San  Francisco  -  $9,477.00 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0065    W  Award  of  WD  Contract  No.  1551  -  Rehabilitate  Niles 

Reservoir  Roof  (in  Alameda  County) ,  to  Bishop 
Roofing,  Inc.,  San  Rafael  -  Amount,  $40,163.00 


72-42 


Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  collection  of  damage  claims  against 
miscellaneous  debtors  -  San  Francisco  Water 
Department  -  Month  of  February  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1563  -  Laying  of  6 -Inch, 
8-Inch  and  16-Inch  Ductile  Iron  Mains  in  Geary 
Blvd.  between  Wood  and  Lyon  Streets  -  The  Lowrie 
Paving  Company,  Inc.  -  South  San  Francisco  - 
Net  amount,  $31,824.50 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Modification  of  WD  Contract  No,  1521  -  Removal 
of  sections  of  ductile  iron  water  mains  in 
Market  Street  between  5th  and  6th  Streets,  due 
to  interference  with  proposed  high  pressure 
hydrant  -  $6,000  debit 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Modification  of  WD  Contract  No.  152  3  -  Reinforced 
concrete  encasement  of  the  22-inch  steel  main  - 
$2,470  debit 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn ,  seconded  by  Petri ,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1526  -  Rehabilitate 
Water  Supply  in  Sunol  Orchard  (in  Alameda  County) 
R.  M.  Maloney,  Inc.,  contractor  -  $21,457.00 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 


72-43 


Completion  of  WD  Contract  No.  1536  -  Excavation 
and  Repaving  for  Water  Service  Trenches  -  Bepco, 
Inc.,  contractor  -  $75,753.65,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1545  -  Laying  of 
6-Inch  Ductile  Iron  Main  in  Waller  Street 
between  Buena  Vista  and  Alpine  Terrace  - 
Associated  Pipeline,  Inc.,  contractor  - 
$15,043.10,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Exchange  of  natural  gas  main  easement  with  the 
Pacific  Gas  and  Electric  Company  -  vicinity  of 
Skyline  Blvd.  and  Black  Mountain  Road,  San  Mateo 
County 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Condemnation  action  -  State  of  California  v.  City 
and  County  of  San  Francisco,  San  Mateo  County 
Superior  Court  No.  151766 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable, 
San  Francisco  Water  Department  -  Month  of 
December  1971 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Sunol  Walnut  Orchard  Lease  termination  with 
Bankhead  Enterprises,  Inc.  and  negotiation  with 
Louis  E.  Mangini  -  Term,  10  years,  commencing 
March  1,  1972  -  Rental  to  City,  not  less  than  10% 
of  the  crop  for  the  first  4  years,  and  not  less 
than  20%  for  the  remaining  6  years. 


72-44 


Vote:    Ayes-Cardoza ,  Rousseau,  Flynn 
Abstaining:  Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Departmental  Request  for  Funds  -  $20,378.00 
Hetch  Hetchy  taxes  -  Confirmation  of  Allotments 
&  Transfers,  Second  Quarter  1971  -  1972  - 
All  Departments 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Amendment  No,  1  to  Federal  Grant  Project 
CAL-MTD-16  between  the  U.S. Department  of  Tran- 
sportation and  City  -  provide  mass  transporta- 
tion demonstration  project  -  study  of  exhaust 
emission  and  vehicle  noise  control  -  Municipal 
Railway  motor  coaches 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  professional  services  contract  with 
Scott  Research  Laboratories ,  Inc  -  Total  amount 
$30,000 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Forest  Hill  Parking  Plaza  Lease  -  Municipal 
Railway  (Forest  Hill  Station  property) ,  for  a 
period  of  five  years,  commencing  July  1,  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Municipal  Railway  - 
Month  of  February  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-45 


72-0082  M 


Approving  collections  and  compromise  settlement 
of  damage  claims  against  miscellaneous  debtors 
Municipal  Railway  -  Month  of  February  1972 


Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn ,  the 
following  resolution  was  adopted: 


72-0083  M 


Municipal  Railway  service  adjustments 


Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-0062-MR 


Approving  Payment  of  claims  against  the  Municipal 
Railway  in  total  amount  of  $4,86  3.00 


Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


Following  discussion  on  the  Hetch  Hetchy  Project  agenda  items,  the 
Commission  heard  a  report  by  Hetch  Hetchy  Project  General  Manager 
Oral  L.  Moore  on  the  storage  conditions  of  Lake  Lloyd  and  Lake 
Eleanor,  which  are  somewhat  below  normal  for  this  time  of  year. 
There  is  only  about  a  75 -percent  snow  pack  in  the  watershed,  he 
stated. 


During  the  conduct  of  the  balance  of  the  agenda  consideration,  there 
were  interruptions  and  hsrassments     from  the  audience,  who  came  to 
hear  the  Municipal  Railway  service  adjustment  matter,  and  requests 
that  the  meeting  be  held  in  larger  quarters;  namely,  the  Board  of 
Supervisors  chambers.     In  view  of  the  fact  the  Board  chambers  were 
occupied,  this  was  not  possible. 

On  protest  from  the  audience,  Commissioner  Cardoza  requested  order 
and  said  the  Commission  would  be  forced  to  hold  the  meeting  in  private 
if  he  did  not  have  quiet  and  the  Commission  be  allowed  to  proceed 
with  its  agenda. 


****** 


****** 


****** 
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Resolution  Wo.  72-0076  -  lease  termination  with  Bankhead  Enterprises, 
Inc.  and  negotiation  with  Louis  E.  Uangini  to  manage  the  City's 
165-acre  Sunol  walnut  orchard  in  Alameda  County: 

George  Cross  of  the  Water  Department  Agriculture  and  Land  Division, 
explained  the  recommendations  to  the  Commission. 

The  Bankhead  lease  is  due  to  expire  on  April  30,  1974.     Due  to  recent 
unfavorable  economic  conditions,  and  with  the  prospect  of  severe 
financial  losses  for  the  remaining  term  of  the  lease  period,  the 
Bankheads  have  requested  to  be  released  from  their  lease  obligation. 
The  present  arrangement  is  unsatisfactory  to  both  the  lessee  and  to 
the  City. 

A  potential  new  lessee,  Louis  E.  Mangini,  has  expressed  an  interest 
in  taking  over  management  of  the  orchard  on  a  ten-year  lease  basis. 
He  proposes  to  rehabilitate  City  operating  equipment  and  to  purchase 
additional  irrigation  equipment  for  more  efficient  orchard  operation. 
His  proposal  includes  severe  pruning  of  the  trees  for  more  productive 
walnut  growth  in  later  years. 

The  Commission  discussed  with  Water  Department  General  Manager  Arthur 
H.  Frye,  Jr.,  and  Mr.  Cross  the  operation  and  financial  yield  of 
the  orchard  under  Bankhead  and  the  proposed  new  lease  with  Mangini , 
and  in  particular  how  the  new  terms  were  reached. 

Mr.  Cross  assured  the  Commission  Mr.  Mangini  is  a  very  capable 
operator,  with  considerable  experience. 

The  Bankheads  bid  of  52.61%  for  the  management  of  the  Sunol  Walnut 
Orchard  is  considered  to  have  been  unrealistically  high.    A  range 
of  20-30%  is  considered  to  be  a  more  realistic  return  in  today's 
market  of  walnut  operations  for  orchards  that  are  producing  high 
quality  walnuts  at  near  optimum  bearing  capacity.     In  view  of  the 
financial  burden  assumed  by  Mr.  Mangini  in  his  proposal  to  return 
the  orchard  to  its  optimum  bearing  potential,  his  proposed  bid  of 
not  less  than  10%  for  the  first  four  years,  and  not  less  than  20% 
for  the  remaining  six  years,  is  considered  to  be  reasonable. 

On  roll  call,  Commissioner  Petri  abstained  from  voting. 


****** 


Before  resuming  the  calendar  items,  the  Board  of  Supervisors  chambers 
were  again  checked  for  availability.    Mr.  Crowley  reported  he  was 
informed  by  the  Board  the  room  was  not  available  for  the  PUC  meeting. 


****** 


At  3:10  p.m.  at  the  start  of  the  discussion  on  the  matter  of  Municipal 
Railway  service  adjustments,  the  Commission  received  word  the  Board 
of  Supervisors  room  was  now  free. 

On  motion  of  Commissioner  Petri,  seconded  by  Commissioner  Rousseau, 
the  meeting  was  recessed,  to  reconvene  in  the  Board  chambers. 


****** 
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3:35  p.m.  the  meeting  reconvened  in  the  Board  of  Supervisors  chambers. 

Resolution  No.  72-0083  -  authorizing  the  Municipal  Railway  to 
establish  various  service  adjustments  as  soon  as  practicable: 

Municipal  Railway  General  Manager  John  M.  Woods  presented  the 
recommendations  for  Municipal  Railway  service  adjustments. 

Schedule  revisions  are  necessary  to  help  conserve  funds  remaining  in 
the  City  treasury  to  meet  all  municipal  requirements  during  the 
remainder  of  the  fiscal  year,  he  explained. 

A  directive  to  this  effect  followed  the  City  Controller's  investiga- 
tion that  funds  do  not  exist  to  meet  Muni  needs  for  $1.4  million  to 
finish  out  the  fiscal  year  to  June  30. 

The  Railway  has  requested  sufficient  funds  in  the  budget  proposed 
for  the  1972-73  fiscal  year  to  restore  the  previous  service  level 
after  July  1,  1972;  and  it  will  do  so  within  the  scope  of  funds  made 
available,  Mr.  Woods  said. 

Mr.  Woods  then  recited  the  proposed  schedule  changes  for  each  line 
for  weekdays,  Saturdays,  and  Sundays,  which  were  first  discussed 
at  the  February  8,  1972  Public  Utilities  Commission  meeting. 

At  that  time  the  Railway  staff  was  directed  by  the  Commission  to 
proceed  with  the  work  being  done  by  the  Schedule  and  Traffic  Depart- 
ments to  see  what  economies  could  be  effected  in  the  operation  to 
enable  them  to  get  through  the  fiscal  year. 

He  said  new  and  adjusted  schedules  were  prepared  and  were  submitted 
to  the  Union  and  Division  representatives  in  accordance  with  the 
Memorandum  of  Agreement  between  the  City  and  the  Transport  Workers 
Union  Local  250A.    The  proposal  was  discussed  and  adjustments  were 
made.     It  had  been  originally  intended  to  keep  one  motor  coach 
facility  open  on  weekends,  Saturdays,  Sundays  and  holidays.     It  was 
finally  agreed  to  keep  two  facilities  open  -  Kirkland  Yard  and 
Ocean  Avenue  Yard. 

For  discussion  purposes,  Commissioner  Rousseau  moved  approval  of  the 
resolution  authorizing  the  schedule  adjustments,  and  Commissioner 
Flynn  seconded  the  motion. 

Commissioner  Flynn  asked  Mr.  Woods  what  effect  the  changed  schedule 
would  have  on  the  #22  Fillmore  Line,  due  to  the  limitations  already 
placed  on  the  line. 

Mr.  tfoods  explained  that  last  fall  statistics  indicated  that  the 
number  of  passengers  riding  the  #22  had  fallen  off  materially.  This 
was  due  primarily  to  the  reconstruction  in  the  area. 

In  the  interests  of  economy  and  good  management,  the  schedules  on 
tne  #22  Line  were  adjusted  with  reductions  and  in  accordance  with 
the  Memorandum  of  Agreement  the  revised  schedule  was  submitted  to 
the  Union.      The  Union  objected  and  filed  for  mediation  by  an 
arbitrator. 

The  grievance  was  heard  and  the  arbitrator  subsequently  ruled  that 
the  suggested  cuts  were  not  unrealistic  and  he  therefore  ruled  in 
favor  of  the  Municipal  Railway. 
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Mr.  Woods  said  that  at  this  time  the  only  proposed  cutbacks  on  the 
#22  schedule  revision  are  those  cuts  approved  by  the  arbitrator  and 
which  were  not  instituted  pending  his  ruling. 

After  furtner  discussion  by  the  Commission,  Commissioner  Cardoza 
opened  the  meeting  to  comments  from  those  in  attendance  who  wished 
to  speak.     In  view  of  the  large  audience  present,  he  asked  that 
eacn  speaker  confine  his  remarks  to  two  minutes. 

Thirty-four  persons,  of  the  63  who  signed  up,  spoke.     All  expressed 
opposition  to  the  cutbacks. 

The  most  frequent  opposition  was  to  cutbacks  in  the  night  and  owl 
services,  where  the  headways  were  increased, and  the  environmental 
impact  of  tne  use  of  motor  coaches  entirely  on  the  weekends. 

The  electrical  union  spokesman  claimed  the  adjustments  were  false 
and  not  operable  cutbacks.     The  transportation  union  speakers 
claimed  the  cutbacks  were  transportation  suicide;  that  the  system 
had  an  obligation  to  serve  the  people,  and  funds  should  be  sought 
from  federal,  state,  or  private  sources  -  through  a  loan,  if 
necessary.     They  said  they  would  do  all  in  their  power  to  see  that 
the  cutbacks  do  not  become  a  reality. 

Alexander  Ricca,  representing  Concerned  Muni  Drivers,  read  a  leaflet 
which  had  been  circulated,  urging  a  fare  strike. 

Stephen  Hecker,  representing  the  Muni  drivers,  presented  a  petition 
signed  by  17,000  persons,  protesting  the  cutbacks  and  stating  that 
frequent,  efficient  transportation  is  essential  and  that  service 
should  be  maintained  at  present  level  or  improved. 

While  Ted  Walker,  former  Muni  operator,  was  presenting  his  comments, 
he  questioned  Public  Utilities  Counsel  William  F.  Bourne  at  length 
concerning  the  legality  of  the  meeting  and  interpretation  of  certain 
of  tne  City  Charter  sections.     He  further  claimed  the  Commission  did 
not  nave  tae  right  to  limit  the  time  of  the  speakers. 

In  view  of  the  number  of  speakers  yet  to  be  heard,  Commissioner 
Cardoza  requested  that  Mr.  Walker  confine  his  remarks  to  the  subject 
of  tne  service  adjustments.     When  Mr.  Walker  failed  to  do  this  and 
refused  to  relinquish  the  public  microphone,  the  mike  was  ordered 
turned  off. 

Thereupon  Commissioner  Flynn  moved  that  the  Commission  suspend 
participation  from  the  floor,  and  that  the  Commission  take  a  vote 
on  the  resolution  as  submitted  by  the  General  Manager  of  Public  \^ 
Utilities.     The  motion  was  seconded  by  Commissioner  Rousseau. 

On  roll  call  the  Commission  unanimously  adopted  Resolution  No. 72-0083  . 
autnorizing  the  Municipal  Railway  service  adjustments. 


SPEAKERS  re  Municipal  Railway  Service  Adjustments: 


Josepn  Ziff,  Business  Rep. 
Eugene  Kettner,  3339  -  22nd  St. 


REPRESENTING 

Local  Union  #6  International 
Brotherhood  of  Electrical  Workers 

Myself  (an  angry  voter) 
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Joseph  Hanaberry,  1980  Broadway 

New  York 

Lloyd  Pflueger,  Manager 
(not  present) 


Transport  Workers  Union 
Downtown  Association 


(Henry  Alexander,  San  Franciscans  for  a  Clean  &  Quiet  Transit  read 
statement  for  Mr.  Pflueger) 


Rutn  Cnurch  Gupta 

Gorman  Rolfe,  1188  Green  Street 

Wilson  Lee,  4016  Fulton  Street 

Robert  Dean,  438  -  31st  Avenue 

John  LaBoyteaux,  2756  McAllister 

Street,  #3 


Clean  &  Quiet  Transit 

(1,000  residents) 

San  Francisco  Tomorrow 
Student  power 

Planning  Association  of  Richmond 

(500  members) 

People  for  Golden  Gate  National 
Recreation  Area 


L.  B.  DeLaney,  25  Taylor  Street        President,  TWU  Local  250A,  AFL-CIO 


Mrs .  Glenn  Stackhouse , 

2770  Lombard  Street  (not  present) 


.Episcopal  Home  (retirement  home 

for  ladies) 


(Mrs.  Viola  Hennesey,  2770  Lombard  Street  spoke) 
Joseph  Johnston,  1209  Scott  Street 

Robert  T.  Murphy,  863  -  34th  Ave.  Concerned  Muni  Drivers 
Pauline  Alpert,  875  -  26th  Ave. 


James  Clark,  1570  Sutter  Street 


Senior  Citizens,  Golden  Gate 
Jewish  Community  Center 

Transportation  Committee 
Bay  Chapter,  Sierra  Club 


Mrs.  Harold  Shapiro,  122  Tioga  Ave  #29  Bus  riders 

Steve  W.  Oliva,  1450  Green  Street    The  Yellow  Cab  Company 


John  Webb,  776  -  41st  Ave.,  #2 

Bob  Jordan,  ex  Muni  driver 
Alexander  Ricca,  1207  DeHaro 
Peggy  Bunn,  471  Guerrero  St. 


Crown  Zellerbach  mail  clerks 
San  Francisco  State  students 


Concerned  Muni  Drivers 
Socialist  Workers  Party 


Roger  K.  Co Iyer,  135  Collingwood  Myself 

#2 

Walter  L.  Knox,  320  Clementina  St.  Urban  Health,  Aging;  Chairman 

Central  City  Health  Center, 
SM  &  SF  Co;  Senior  Legislation 

Josephine  Pagan,  2500  Van  Ness  Ave  Myself 

#9 

Steve  Hecker,  3746  -  21st  Street      Muni  drivers     (petition  with 

(17,000  signatures 
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Mrs.  Robert  Dean,  438  -  31st  Ave.     Planning  Assn.   for  the  Richmond 

Peter  D.  Ehrlich,  102  College  Ave.  The  general  Muni-riding  public 

Janet  Arnold,  2241  -  15th  Street       (substitute  teacher) 
(asked  to  give  her  time  to  the  previous  speaker  Ehrlich) 

Susan  Bierman,  1529  Shrader  St.        Haight-Ashbury  Neighborhood 

Council 

Donna  Peers,  113  Putnam  Myself  and  family 

Anthony  G.  Senda,  340  Jones  St.        Golden  Gate  Futarian  Society 
#116  3     (Students  City  College)      Western  Emergency  Fund; 

Little  Men  Society  of  Berkeley 

C.  R.  Arnold,  350  Hamilton 
John  Wilson,  P.O.Box  15445 
Ted  Walker,  625  Scott  Street 

****** 

PEOPLE  WHO  WERE  CALLED  ON  BUT  DID  NOT  RESPOND: 

Mrs.  R.  Thaler,  580  McAllister  St.  Self 

Michael  Holcomb,  1832  -  45th  Ave.     Myself,  my  passenger 

****** 

PEOPLE  WHO  SIGNED  UP  BUT  WERE  NOT  CALLED  UPON  TO  SPEAK: 

Karl  Hall,  1500  Sutter  St.,  #312      Transit  Improvement  Coalition 

Hermann  G.  Singer,  22  39  -  34th  Ave. 
Lombard  4-9608 

Garry  Gorden,  2241  -  15th  Street 

Mrs.  Estelle  Kevic,  President  Montefiore  Senior  Center 

3200  California  Street 

Carl  J.  Kemp,  749  Lake view  Ave.        Muni  Railway 

Lou  Mauncipau,  829  Arguello  Blvd.     President  (local  2)  APWU 

Joan  Kubota,  654  Grant  Ave.  The  Poor  Asians 

Trotter,  518  Alemany  Muni  Railway 

Lonnie  Gilbert,  673  Oak  Street  (Muni  bus  driver) 

Mrs.  Ethel  Lamb,  682  -  4th  Ave.        Richmond  Environment  Action 

(2,000  families) 
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Mike  Miller,  355  Roosevelt 


Attorney 


Mrs.  Dorothy  Gibbons,  519  Seal  Rock  Outer  Richmond  Neighborhood  Assn. 

Drive 

Thomas  A.  Reid,  1031  Greenwich  St.  Self 
Rita  Edwin,  2618  -  15th  Avenue 
Harry  Morse,  2890  California  St. 
Ruth  Davidow,  1207  DeHaro 
Ronda  Clements 

Earl  Gilman,  1649  Powell  Street 
Maurice  Gurko 


Citizens  Health  Movement 


Local  400  Labor  Council 


Self  (member,  SF  Legislative 
Council  for  older  Americans) 


Jane  Johnson 

Judith  Barnett,  A.F.P.C. 

Elaine  Schelb 

Sally  MacLeod 

Ann  Fibush 

Victor  Honig,  CPA 

Francia  Welker,  Environmental  Law  Society,  USF 
Jonn  Dimante ,  citizen 

****** 

THEREUPON  THE  MEETING  ADJOURNED   (6:30  p.m.) 


John  C.  Far re 11 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No..--'  "--tiVW 


RESOLVED,  That  in  that  certain  action  entitled 
People  of  the  State  of  California  v.  City  and  County  of 
San  Franc isco,     Tuolumne  County  Superior  Court  No.  Il693> 
the  City  Attorney  is  authorized  to  have  judgment  of  con- 
demnation entered  in  exchange  for  the  sum  of  $10,250.00, 
the  appraised  value  of  the  several  parcels  of  land  involved, 
plus  interest,  and  subject  to  certain  reservations  of 


easements  set  forth  in  the  proposed  judgment. 


■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

fli  h  H  G  H-  1-4  lij/?   r*^~~r~«hm*. 


at  its  meeting  of. 


cretary  and  Assistant  General  Manager 


-.4 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N<^'rC/^00C*3  • 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 

HH  Contract  No.  461 — Improvements  to  Domestic  Water 
Supply  System  at  Moccasin 

WD  Contract  No.  1537 — Excavation  and  Repaving  for 
Water  Service  Trenches 


WD  Contract  No.  1539 — Laying  of  8-Inch  Ductile  Iron 
Main  in  Red  Rock  Way  East  of  Duncan  Street 


WD  Contract  No.  1572 — Repairing  Slide  in  Road  to 
Turner  Dam  Outline  Structure  (Alameda  County) 


WD  Contract  No.  1507 — Construction  of  Hunters  Point 
Reservoir 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  Utf*  cmih  tlm  the  fwtw^^Wm  1  4.  1972 
at  its  meeting  of._  :  _   »j 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  awards  to 
Brayer  Electric  Co.,  286  -  12th  Street,  San  Francisco,  California 
94103  as  the  lowest  regular  and  responsible  bidder,  Hetch 
Hetchy  Contract  No.  459,  Replacement  of  Electrical  Substation  - 
Alameda  East  Portal,  in  the  amount  of  $9,477.00,  and  that  all 
other  bids  for  this  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


r — 


actary  and  Assistant  Ceneml  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-9065 

RESOLUTION  NO.l^  1      v V— 


RESOLVED    That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract • 

San  Francisco  Water  Department 
Contract  No .  1551  -  Rehabilitate 
Niles  Reservoir  Roof  (In  Alameda 
County)   -  to  Bishop  Roofing,  Inc. 
in  the  amount  of  $40,163.00,  and 
all  other  bids  for  the  above 
described  work  are  hereby  rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH  14  1972 

at  its  meeting  of.   ^  _  


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._i_J  ~   *  ^  - 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  February  1972,  of  claims  for 
damages  against  miscellaneous  debtors,  San  Francisco 
Water  Department,  in  amount  of  $649.94,  per  list  dated 
February  29,  1972. 

- 

■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


..&*}"C  H  1 4  1972 

at  its  meeting  oj.  ^  j*  —  v — -n 


feretory  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  j_  ^*"""V''^>  O  £ 


RESOLVED ,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  156  3  -  Laying  of  6 -inch,   8-inch  and 
16 -inch  Ductile  Iron  Mains  in  Geary  Blvd. 
between  Wood  and  Lyon  Streets  -  to  The 
Lowrie  Paving  Company,  Inc.,  in  the  net 
amount  of  $31,824.50,  and  all  other  bids 
for  the  above  described  work  are  hereby 
rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH  1  4  1972 

at  its  meeting  of.  x-\    V_^J 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No/  'QQG£> 


RESOLVED,  That  this  Commission 
hereby  requests  the  Controller's 
certification  of  Debit  Modification 
of  Water  Department  Contract  No.  1521 , 
Laying  of  4",   6",   8",   12"  and  16" 
Ductile  Iron  Mains  in  Market  Street 
between  5th  and  9th  Streets,  Homer  J. 
Olsen,  Inc.,  Contractor,  in  the  amount 
of  $6,000.00  for  removal  of  sections 
of  ductile  iron  water  mains  in  Market 
Street.     Removal  is  required  due  to 
interference  with  proposed  high  pressure 
hydrant  leads ,  relocation  of  telephone 
vault,  and  other  utility  interference. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH  14  1972 

at  its  meeting  of.  


6  w 


'Secretary  and  Assistant  General  Manager 


RESOLVED,  That  this  Commission 
hereby  requests  the  Controller's 
certification  of  Debit  Modification 
of  Water  Department  Contract  No.  152  3, 
Laying  of  4",   6",   8",   12"  and  16"  D.  I. 
Mains  and  22"  Steel  Main  in  Market  St. 
between  Steuart  St.  and  Powell  St. 
Station  and  from  9th  St.  to  11th  St., 
in  the  amount  of  $2,470.00  for  reinforc 
concrete  encasement  of  a  water  main  in 
Market  Street. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


u 

CITY  AND  COUNTY  OF  BAH  FRANCISCO 

72-  0070 


RESOLUTION 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $328.00; 
approves  Pinal  Payment  in  amount  of 
$3,285.00,  in  favor  of  R.  M.  Maloney, 
Inc.  under  Water  Department  Contract 
No.  1526 ,  Rehabilitate  Water  Supply 
in  Sunol  Orchard  (in  Alameda  County). 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


M  ARC  H  1  4  :Wrb 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED ,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modifi- 
cation of  Contract  in  the  amount  of 
$4,200.35;  approves  Final  Payment 
in  amount  of  $9,^94.90,  in  favor  of 
BepcOj  Inc.  under  Water  Department 
Contract  No.  1536,  Excavation  and 
Repaving  for  Water  Service  Trenches. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nlnfr  <V  f  A*' 


RESOLVED,,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed; 
approves  Credit  Modif ication  of  Contract 
in  the  amount  of  $1,518. 20;  approves 
Pinal  Payment  in  amount  of  $2, 579. 15 > 
in  favor  of  Associated  Pipeline,  Inc. 
under  Water  Department  Contract  No.  15^+5 , 
Laying  of  6-inch  Ductile  Iron  Main  in 
Waller  Street  between  Buena  Vista  and 
Alpine  Terrace,  and  allows  three  (3) 
working  days  unavoidable  delay  due  to 
adverse  weather  conditions. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


MARCH 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nlr»:  .  g»  ? 


RESOLVED ,  That  this  Commission 
hereby  requests  the  Director  of  Property 
to  prepare  the  necessary  ordinance  for 
adoption  by  the  Board  of  Supervisors 
covering  the  exchange,  at  no  cost  to  the 
City,  of  a  portion  of  the  15-foot  unused 
natural  gas  main  easement  between 
Skyline  Blvd.  and  Crystal  Springs  Road 
west  of  Black  Mountain  Road,  San  Mateo 
County  for  the  alignment  of  the  existing 
as-constructed  natural  gas  main. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH  14197?  n 

at  its  meeting  of.   ,<*\  t  a 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Me.JLi  


\,  the  State  of  California  has  brought  an  action 
in  San  Mateo  County,  being  Superior  Court  No.  151766,  against  the 
City  and  County  of  San  Francisco  to  acquire  for  State  highway 
purposes  a  fee  interest  in  two  parcels  and  a  slope  easement  in  a 
single  parcel  of  property  located  along  SI  C amino  Real  between 
Southwood  Drive  and  West  Orange  Avenue  in  the  City  of  South  San 
Francisco  and  presently  under  the  jurisdiction  of  the  San 
Francisco  Water  Department;  and 

WHEREAS,  the  Director  of  Property's  appraisal  of  the 
fair  market  value  of  the  property  is  $221,912.00;  and 

WHEREAS,  all  reservations  and  conditions  required  for 
the  protection  of  and  necessary  for  City's  pipelines  will  be 
contained  in  the  Judgment  of  Condemnation;  now,  therefore,  be  it 

RESOLVED,  that  the  Commission  hereby  authorizes  the 
City  Attorney  to  have  a  Judgment  of  Condemnation  entered  fixing 
the  fair  market  value  of  the  property  at  $221, 912 , 00  and  including 
all  of  the  aforesaid  reservations  and  conditions. 


i'  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  MARCH  1  4  19/?  ' 


Secretary  and  Assistant  General  Manager 


PUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NOC   iMli^J. 


RESOLVED,     that  this  Commission,   on  the  recommendation  of 

the  General  Manager  of  Public  Utilities,  the  Water  Department 

General  Manager  and  Chief  Engineer,   and  the  City  "Attorney, 

  _  _  _ 

hereby  approves  the  write-off  of  Uncollectable  Accounts 
Receivable  which  are  more  than  ninety  days  past  due,  month  of 
December  1971,     in  the  amount  of  $5,654.27  per  San  Francisco 
Water  Department  list  of  December  31,  1971. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH  14  1972 'a  f        n  M 


at  its  meeting  of 


Secretary  and  'Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn?  '  ^  ^  'u 


WHEREAS,  an  indenture  of  lease  was  entered  into  by  and  between  the 
City  and  County  of  San  Francisco  and  C.  0.  Bankhead  and  Son  to 
operate  the  City's  Walnut  Orchard  in  Alameda  County  for  a  term  of 
15  years  commencing  May  1,   1959  at  a  present  annual  rental  return 
to  the  City  of  52.61%  of  each  year's  crop  as  authorized  by  Public 
Utilities  Commission  Resolution  No.   19122  adopted  April  21,  1959, 
and  subsequently  assigned  from  said  lessee  to  Bankhead  Enterprises, 
Inc.,  a  California  corporation,  pursuant  to  Public  Utilities  Com- 
mission Resolution  No.  24549  adopted  December  22,  1964;  and 

WHEREAS,   the  present  lessee,  due  to  the  financial  burden  of  the 
terms  of  the  present  lease,  inflation,  and  rising  operating  costs, 
has  been  operating  the  orchard  with  a  continuing  decreasing  return, 
with  future  prospects  pointing  toward  actual  financial  loss,  has, 
by  letter  dated  January  13,  1972,  requested  that  he  be  released 
from  his  lease  obligations;  and 

WHEREAS,  due  to  lessee's  inadequate  return,  the  necessary  mainten- 
ance and  improvements  to  the  orchard  have  not  been  accomplished 
to  realize  the  optimum  bearing  potential  of  the  orchard  which  is 
detrimental  to  the  City's  interests;  and 

WHEREAS,  a  proposed  new  lessee  experienced  in  walnut  orchard  opera- 
tions and  financially  qualified  has  submitted  a  proposal  whereby  he 
will  make  extensive  improvements  to  rehabilitate  the  orchard  and 
reestablish  optimum  bearing  capacity,  rehabilitate  certain  existing 
City  owned  walnut  orchard  equipment,  all  to  be  performed  under  lease 
conditions  comparable  to  rental  returns  prevailing  in  the  industry. 
Now,  therefore,  be  it 

RESOLVED,   that  this  Commission  hereby  authorizes  the  General  Manager 


PUBLIC  UTILITIES  COMMISSION''' 

CITY  AND  COUNTY  OF  SAN  FRANCHSCO 


RESOLUTION  No.' 


of  Utilities  to  terminate  as  of  March  1,   1972,  without  penalty, 
the  present  lease  to  Bankhead  Enterprises,  Inc.,  and 

IT  IS  FURTHER  RESOLVED,   that  this  Commission  authorize  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Department 
to  negotiate  a  lease  with  Louis  Mangini  to  operate  City's  165  acres 
of  bearing  walnut  trees  in  Alameda  County  for  Commission  approval 
under  the  general  following  terms  and  conditions: 

1.     For  the  purpose  of  operating  City's  165  acres  of 


bearing  walnut  trees  together  with  supplying  the 
necessary  fertilizer  and  cultivation  for  the  12- 
acre  block  of  non-bearing  trees  southwest  of 
riculture  office,  all  in  Alameda  County; 


2.  For  a  term  of  10  years  commencing  March  1,  1972; 

3.  At  a  rental  to  the  City  of  not  less  than  10%  of 
the  crop  for  the  first  4  years,  and  not  less  than 
20%  for  the  remaining  6  years. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 

m,mmmm4  MARCH  14  19* 

at  its  meeting  of.  :  


et&ry  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.!J^__l^_*_* 


RESOLVED,  That  this  Commission  hereby 
approves  all  requests  for  transfer  of  funds  in  the  amount  of 
$10,000  or  under  and  all  requests  for  allotments  submitted 
by  the  various  Departments  to  the  Controller  during  the 
second  quarter  1971-1972  Fiscal  Year,  as  per  attached  list; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests 
the  Controller's  approval  of  Hetch  Hetchy  Project  Request 
for  Funds  in  the  amount  of  $20,378.00,  trans  f erred  from 
Appropriation  No.  1.755.830.000  Bond  Interest  and  Redemption 
to  Appropriation  No.  1.755.800.000  Fixed  Charges  to  provide 
additional  funds  for  payment  of  property  taxes  for  the  second 
half  of  1971-1972  Fiscal  Year. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  A  R  P  H  14 

its  meeting  of  


Secretary  and  Assistant  General  Manager 


m  + 


CONFIRMATION  OF  ALLOTMENTS  AND  TRANSFERS 
SECOND  QUARTER  1971-1972 

c 

 RECAPITULATION  

Allotments 

Bureau  of  Light,  Heat  and  Power  $  550.00 

P.U.C.  General  Office  0 
San  Francisco  Municipal  Railway  72,025.00 
San  Francisco  Water  Department  25,000.00 
Hetch  Hetchy  Water  and  Power  6,000.00 

Transfers 

Hetch  Hetchy  Water  and  Power  2nd  quarter  5,349.99 
Hetch  Hetchy  Water  and  Power        3rd  quarter  20,378.00 


Total  $129,302.99 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Under  $10,000.00 
 Quarter  Ended  12/31/71  


Bureau  of  Light,  Heat  &  Power 
Allotments 

From 
1.695.800.000 


FJC  -  General  Office 
None 

Municipal  Railway 

Allotments 

1.735.900.000 


To 


0.736.707.000 


Water  Department 
1.7^5.200.000 


Hetch  Hetchy  Water  and  Power 


1.755.200.000 


Dated 


Hetch  Hetchy  Water  and  Power 
Transfers 

0.756.000.000  1.756.775.000  12/27/71 


Amount 


H/ll/71       $  550.00 


12/30/71  1+2,025.00 


12/30/71  30,000.00 


11/12/71  25,000.00 


10/26/71  6,000.00 


5,3^9.99 


Reason 

To  allot  funds  in  full  to 
cover  Fiscal  Year  fixed 
charges. 


To  allot  funds  required  for 
encumbrances  of  work  orders 
whose  coverage  period  ex- 
tends beyond  the  3rd  quarter 
of  1971-1972. 

To  allot  funds  required  for 
Purchase  Order  No.  67708, 
replacement  of  plastic  seats 
for  motor  coach. 


To  allot  funds  required  for 
Encumbrance  Requests  applic- 
able to  3rd  and  hth  quarter 
1971-72. 


To  allot  funds  required  for 
Encumbrance  Requests  applic- 
able to  3rd  and  hth  quarters 
for  Fiscal  Year  1971-1972. 


Additional  funds  required  to 
complete  Hetch  Hetchy  Con- 
tract 77^+56,  Controller's 
Cert.  #1^9  dated  9/l/71. 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Confirmation 
Third  Quarter 


Hetch  Hetchy  Water  and  Power 
Transfers  (contd) 


From 


To 


Dated 


Amount 


1.755.800.000       1/14/72  $20,378.00 


Reason 

To  provide  additional 
funds  for  the  payment 
of  taxes  for  the  second 
half  of  Fiscal  Year 
1971-72.  Funds 
remaining  should  be 
sufficient  for  the 
balance  of  the  year. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoP'Sr^O 0*/ <B 

WHEREAS ,  The  Public  Utilities  Commission  by 
Resolution  No.  70-0322  dated  May  26,  1970,  approved  Contract 
No.  CAL-MTD-16  between  the  Department  of  Transportation  Urban 
Mass  Transportation  Administration  and  the  Public  Utilities 
Commission  to  provide  for  a  Mass  Transportation  Demonstration 
Project  for  the  study  of  exhaust  emission  and  vehicle  noise;  and 

WHEREAS,  The  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco  by  its  Resolution  No.  342-70  dated 
June  8,  1970  approved  the  execution  of  this  contract  for  the 
Department  of  Transportation  to  grant  aid  in  an  amount  of 
two-thirds  of  the  actual  cost  of  the  Demonstration  Project,  or 
$60,000,  whichever  is  the  lesser;  and 

WHEREAS,  The  Department  of  Transportation  is  willing 
to  provide  additional  funds  to  cover  costs  occasioned  by  an 
extension  of  Project  activity  due  to  the  longer  duration  of  the 
testing  phase  and  has  amended  the  contract  to  provide  $65,124, 
now,  therefore,  be  it 

RESOLVED,  That  this  Public  Utilities  Commission  approves 
the  amendment  of  the  Contract;  and  be  it  further 

RESOLVED,  That  the  Board  of  Supervisors  be  requested  to 
authorize  the  General  Manager  of  Public  Utilities  to  execute 
the  amendment  to  the  contract. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO\_L5*  ^  * 


RESOLVED  That  this  Commission  accepts  the 
professional  service  performed  tender  the  agreement 
between  the  City  and  County  of  San  Francisco  and 
Scott  lie  search  Laboratories,  Inc.  for  expert  profes- 
sional  services  with  respect  to  the  solution  of 

problems  relative  to  the  Exhaust  Emission  Project, 

""Municipal  Railway  and  Department  or  Public  Health' 

necessary  tests,  laboratory  analysis  and  reports, 
as  satisfactorily  completed;  and  approves  final 
payment  in  the  amount  of  ;.]>5 ,000.00* 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■  i  U  14  1972 

at  its  meeting  of.  ' w  c  _i  ^  _-  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  :"i  


RESOLVED ,  That  this  Commission  hereby  authorizes 
the  Parking  Authority  of  the  City  and  County  of  San 
Francisco  to  lease,  under  authority  of  the  Board  of 
Supervisors,  for  public  parking  purposes,  that  portion 
of  Lot  50,  Assessor's  Block  2864,  under  the  jurisdiction 
of  the  Municipal  Railway  (Forest  Hill  Station  Property) : 
the  whole  of  Lot  50  being  under  the  jurisdiction  of  said 
Municipal  Railway  and  Department  of  Public  Health, 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MvARrCH14  1972 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

*y  2**  o  o  jQ 

RESOLUTION  No  i  *~  '^^J-fe. 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No.  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $22,  774.61,  made  by  the  Municipal  Railway,  month 
of  February,  1972,  per  Revolving  Fund  Payment  Requests 
Nos.   5321,   5338,   5344,   5353,  5362. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MARCH  H  1972  - 


and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ndf.        '  '^'^(jlQ 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City  Attorney, 
approves  the  Collections,  month  of  February,  1972, 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,  amount  of 
$1,966.06,  per  list  of  March  2,  1972,  and  be  it 

RESOLVED,  That  this  Commission  hereby 
approves  compromise  settlements  of  Municipal  Railway 


damage  claims,  month 

of  February,  1972 

AMOUNT 

COMPROMISE 

DEBTOR 

BILLED 

SETTLEMENT 

H.  T.  Delahoussaye 

$  42.26 

$  31.76 

John  J.  Puccinelli 

95.92 

71.42 

Jean  Wolhar 

63.51 

49.51 

Seymour  Quail 

47.37 

36.87 

Ross  Terry 

391.22 

300.22 

Yellow  Cab  Co. 

134.44 

106.44 

TOTAL: 

$774.72 

$596.22 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of _   


ecrctary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CJTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOi-UTSON  No.„   w'  ^ 


■ 


WHEREAS ,  A  detailed  analysis  of  the  Municipal 
Railway's  financial  status  projects  an  estimated  deficit 
of  $1.4  million  in  budgeted  funds  for  the  fiscal  year 
ending  June  30,  1972;  and 

WHEREAS,  The  Public  Utilities  Commission  has  been 
notified  of  the  serious  financial  situation  in  the  City 
and  that  supplemental  funds  will  not  be  made  available  for 
Municipal  Railway  purposes  this  fiscal  year;  and 

WHEREAS,  Recent  investigations  have  been  made 
of  the  transit  service  scheduling  and  certain  service 
revisions  have  been  recommended;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  various 
service  adjustments  as  detailed  in  the  revised  "Analysis 
of  Schedules"  dated  February  14,  1972  prepared  by  the 
Municipal  Railway  Schedule  and  Traffic  Division,  a  copy 
of  which  is  attached  and  is  on  file  in  the  office  of  this 
Commission;  and,  be  it  further 


RESOLVED,  That  the  Municipal  Railway  is  hereby 
authorized  and  directed  to  establish  these  service  revisions 
as  soon  as  practicable. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commiss-ion 
at  tts  meeting  of — _____  .  

' »  --: .     ••  y  .  „     f  ■*       V   /    ffwfir  _%^v_^^»i« 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

gesolution  No.  72-0062-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Hallway: 


Claimant 

MC    Carol  Beatty 

MC    Lena  Mae  Holsinger 

SC    Marcia  Jasinski 

Litigated  Settlement  (CA  Office ) 
CC    Everett a  Terry 


^"ke  of.  Accident 

July  28,  1971 
August  19,  1971 
October  3,  1971 

February  5,  1967 


Sett  lenient 

9     750c 00 
628.00 
2,485.00 

1,000.00 


Judgments 
None 


$  4,863.00 


Appropriation  No.  1.735-804.000 


I  herebjr  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  14,  1972. 


Secretary  and  Assistant  General  Manager 


• 


MOTOR  COACH  LINES 


Headways   (or  frequency)   in  minutes 


First 


Last 


After  12:00  M. 


Line 

Dav 

Trip 

Trip          7-9  am    Midday      4-6  pm 

Night 

( "Owl " ) 

1 

Week 

4:47 

am 

6:27  pm     4-1/2           6  4-1/2 

Sat 

For  Nights,  Saturdays  &  Sundays  — 

Sun 

See  No.  2   (Clement)  Below 

3 

Week 

6  :  30 

am 

6:34  pm     6-1/2           6  4-1/2 

Sat 

See  No.   43  Line  for  Supplemental  Service. 

Sun 

2 

Week 

4:29 

am 

1:00  am     2                  7  2 

10 

Sat 

4  :29 

am 

1:00  am     9                  9  9 

12 

Sun 

4  :42 

am 

1:00  am     15                11  11 

15 

For  Nights,  Saturdays,  and  Sundays, 

No.   2   (Clement)  will  take  over  service 

on  No.   1  Line  from  33rd  &  Geary  on 

to 

Downtown  with  Greater  Frequency. 

10 

Week 

5:05 

am 

12:25  am     8                  17  8-1/2 

10 

Sat 

SzQ'5 

am 

12:25  am     15                18  9 

12 

Sun 

5:05 

am 

12:25  am     20                18  11 

15 

11 

Week 

5:00 

am 

12:30  am     7                  14  7 

15 

Sat 

6:00 

am 

12:30  am     15                15  15 

15 

Sun 

6  :00 

am 

12:30  am     30                15  15 

15 

~A~5 

Weekdays  during  morning  and  evening 
peaks  and  midday  will  continue 
operating  between  2  4th  &  Douglass 
&  Ferry  Building.     Nights,  Saturdays, 
and  Sundays  will  be  feeder  line 
between  24th  &  Douglass  &  22nd  & 
Mission . 


14X  Week 
14GL 


6:36  am        5:52  pm     3  --3 

6:28  am        5:40  pm 

No.  14  Express  and  No.  14  Guerrero 
Limited  --  rush  hours  only.  No 
Limited  stop  service  by  No.   14  from 
9  am  to  3  pm  weekdays  and  all  day 
Saturdays . 


40 


Week 

Sat 

Sun 


7:15  am        5:43  pm  2 

S.  P.   Depot  Commute  Run  » 


« 


-     2  - 


Line 

Day 

First 
Trip 

Last 
Trip 

Headways   (or  frequency) 
7-9  am    Midday     4-6  pm 

in  minutes 

After  12:00  M. 
Night  ("Owl") 

13 

Week 

6:46  am 

12:16 

am 

20              20  20 

30 

Sat 

7:16  am 

12:16 

am 

30              30  30 

30 

Sun 

8:46  am 

12:16 

am 

30              30  30 

30 

Nights,  Saturdays,  and  Sundays  will 
be  combined  with  No.  27  Line  from 
29th  &  Noe  to  Farmers  Market. 


Owl  service 

discontinued. 

15 

Week 

5:26 

am 

1:55  am 

3-1/2 

5-1/2 

3-1/2 

16 

45 

Sat 

6:31 

am 

1:55  am 

15 

12 

13 

16 

45 

Sun 

6:31 

am 

1:55  am 

15 

16 

16 

16 

45 

42 

Week 

5:30 

am 

12:52  pm 

3-1/2 

11-1/2 

3-1/2 

16 

Sat 

5:50 

am 

12:52  pm 

30 

12 

13 

16 

Sun 

5:50 

am 

12:52  pm 

15 

16 

16 

16 

16 

Week 

6:27 

am 

6:10  pm 

5-1/2 

5 

Sat 

Weekday  rush 

i  hours 

only. 

Sun 

17 

Week 

6:10 

am 

12:00  M 

30 

30 

30 

30 

Sat 

7:10 

am 

12:00  M 

30 

30 

30 

30 

Sun 

9:40 

am 

10:00  pm 

30 

30 

30 

17 

Week 

7:00 

am 

6:05  pm 

9 

30 

6-1/2 

EXP 

18 

Week 

5:45 

am 

12:30  am 

9 

16 

14 

30 

Sat 

5:45 

am 

12:30  am 

20 

20 

15 

30 

Sun 

7:00 

am 

12:30  am 

30 

20 

20 

30 

MC- 

Week 

6:45 

pm 

12:15  am 

30 

M 

Sat 

5:19 

am 

12:15  am 

20 

15 

15 

30 

Sun 

6:00 

am 

12:15  am 

30 

30 

30 

30 

Serves  M  (Ocean  View)   streetcar  line 
nights ,  Saturdays ,  and  Sundays  to 
West  Portal  Station. 


19 


Week 

5 

:17 

am 

Sat 

5 

:20 

am 

Sun 

5 

:20 

am 

10:40  pm     7  8  5-1/2 

10:40  pm    20  15  15 

10:40  pm    20  15  15 

Turn-backs  at  9th  &  Mission  will  be 
eliminated  and  all  runs  will  go  to 
Potrero  Hill  every  20  minutes  instead 
of  30.     S.  P.  Depot  service  will  not 
be  affected. 


20 
20 
20 


# 

• 

3  - 

Headways   (or  frequency) 

in  minutes 

First 

Last 

After  12:00  M. 

Line 

Day 

Trip 

Trip 

7-9  am 

Midday 

4-6  pm 

Night 

("Owl") 

20 

Week 

7:14 

am 

9:17  pm 

40 

40 

40 

—  — 

Sat 

8:50 

am 

7:13  pm 

40 

40 

40 

— 



Sun 

10:10 

am 

5:53  pm 

40 

40 

40 

— 

— 

23 

Week 

6:12 

am 

11:51  pm 

24 

24 

24 

24 

— 

Sat 

7 : 00 

am 

11:51  pm 

24 

24 

24 

24 

zz 

Sun 

8:58 

am 

11:51  pm 

24 

24 

24 

24 

All  hours  of  operation  from 

26th  & 

Mission 

to  Farmers 

Market 

24 

Week 

5:38 

am 

12:30  am 

8 

10-1/2 

9 

24 

Sat 

5:  38 

am 

12:30  am 

20 

20 

20 

24 

— 

Sun 

5:38 

am 

12:30  am 

20 

20 

20 

24 

— 

25 

Week 

5:41 

am 

12:40  am 

5 

12-1/2 

5 

15 

45 

Sat 

6:30 

am 

12:40  am 

12-1/2 

12-1/2 

12-1/2 

24 

45 

Sun 

7:16 

am 

12:40  am 

24 

24 

24 

24 

45 

26 

Week 

5:21 

am 

12:40  am 

7 

10 

5 

24 

— 

Sat 

5:44 

am 

12:40  am 

20 

18 

18 

24 

Sun 

6:56 

am 

12:40  am 

24 

24 

24 

24 

Nights,  Saturdays, 

and  Sundays  from 

24th  &  Mission. 

27 

Week 

5:40 

am 

11:46  pm 

9 

16 

14 

30 

Sat 

7:06 

am 

11:46  pm 

30 

30 

30 

30 

Sun 

8:36 

am 

11:46  pm 

3a 

30 

30 

30 

Nights ,  Saturdays , 

and  Sundays , 

combined  with  No. 

13  Line. 

28 

Week 

5:40 

am 

1:00  am 

5 

12 

8 

24 

Sat 

5:45 

am 

1:00  am 

20 

16 

15 

24 

Sun 

5:45 

am 

1:00  am 

20 

24 

24 

24 

29 

Week 

6:50 

am 

11:48  pm 

24 

40 

40 

40 

Sat 

7:36 

am 

11:48  pm 

40 

40 

40 

40 

Sun 

8:  55 

am 

11:48  pm 

40 

40 

40 

30X 

Week 

7:00 

am 

6:04  am 

3 

12 

5 

(Beach) 

(Beach) 

6:44 

am 

5:59  pm 

(Geneva ) 

(Geneva) 

Sat 

%  t  #  *  © 


-     4  - 

Headways   (or  frequency)  in  minutes 

First            Last  After  12:00  M. 

L ine_  Day      Trip  Trip  7-9  am    Midday     4-6  pm      Night  (  "Owl" )  

31     Week       5:12  am        6:35  pm      4-1/2         9  4 

Sat  Saturday  and  Sunday  service  to  Legion 

Sun  of  Honor  discontinued.     Owl  service 

discontinued . 


32     Week       6:08  am        6:15  pm      7-1/2         15  3-1/2 

Weekday  service  only. 

34     Week       6:47  am        6:34  pm       30  30  30 

Sat 
Sun' 


35    Week      5:38  am        12:30  am     15  15  13  24 

Sat        5:43  am        12:30  am     24  24  24  24 

Sun         6:07  am        12:30  am     24  24  24  24 

Nights,  Saturdays,  and  Sundays  from 
24th  &  Potrero  instead  of  3rd  &  Army. 


36 

Week 

5:48 

am 

12:40  pm 

15 

20 

15 

30 

Sat 

7:07 

am 

12:40  pm 

30 

30 

30 

30 

Sun 

8:37 

am 

12:40  pm 

30 

30 

30 

30 

37 

Week 

6:43 

am 

10:01  pm 

15 

15 

12 

30 

Sat 

7:15 

am 

10:01  pm 

30 

30 

30 

30 

Sun 

10:43 

am 

6:01  pm 

30 

30 

38 

Week 

4:55 

am 

1:28  am 

2 

4 

1-1/2 

10 

45 

Sat 

5:44 

am 

1:28  am 

10 

6 

6 

10 

45 

Sun 

5:54 

am 

1:28  am 

15 

10 

8 

10 

45 

Discontinue 

No. 

3  8  "Detours"  to  provide 

owl  service 

on 

California 

Street . 

39 

Week 

7:10 

am 

6:10  pm 

20 

20 

20 

Weekdays  only. 

41 

Week 

5:40 

am 

6:20  pm 

10 

15 

10 

Sat 

Sun 

43 

Week 

5:  30 

am 

12:25  am 

11 

20 

20 

30 

Sat 

5:50 

am 

12:25  am 

30 

30 

30 

30 

Sun 

6:  20 

am 

12:25  am 

30 

30 

30 

30 

Nights,  Saturdays,  and  Sundays,  extended 
to  Jackson  &  Divisadero  from  Presidio  & 


Sutter  to  serve  portion  of  No.   3  Line. 


-     5  - 


Line  Day 


First 
Trip 


Last 
Trip 


Headways   (or  frequency)  in  minutes 

After  12:00  M 
7-9  am    Midday     4-6  pm      Night  ("Owl") 


44 


Week 

Sat 

Sun 


40  am 
00  am 
40  am 


12 
12 
12 


00  am 
00  am 
00  am 


20 
40 
40 


20 
40 
40 


20 
40 
40 


40 
40 
40 


4  5  Week 
Sat 
Sun 


5:35  am        6:30  pm  4-1/2 


11-1/2  4-1/2 


51 

Week 

6:05 

am 

12:33 

am 

5 

15 

12 

24 

Sat 

7:00 

am 

12:  33 

am 

25 

16 

16 

24 

Sun 

7:00 

am 

12:  33 

am 

25 

16 

16 

24 

52 

Week 

6:24 

am 

12:00 

am 

10 

20 

10 

20 

Sat 

6:24 

am 

12:00 

am 

20 

20 

20 

20 

Sun 

8:00 

aim 

12:00 

am 

20 

20 

20 

20 

Week 

6  :20 

am 

12:  30 

am 

15 

15 

15 

30 

Sat 

7:20 

ami 

12:  30 

am 

30 

15 

15 

30 

Sun 

8:50 

am 

12:  30 

am 

30 

30 

30 

30 

55  Week 

6. 

:01 

am 

12 

:30 

am 

2 

1 

2 

24 

Sat 

6 

:24 

am 

12: 

:30 

am 

18 

16 

15 

24 

Sun 

7. 

:00 

am 

12: 

:30 

am 

24 

20 

20 

24 

Nights ,  Saturdays ,  and  Sundays  from 
Sacramento  &  Presidio  instead  of  6th 
&  Clement . 


66 

Week 

5:50 

am 

11:52 

pm 

11 

15 

9 

30 

Sat 

6:30 

am 

11:52 

pm 

30 

30 

30 

30 

Sun 

8:30 

am 

11:52 

pm 

30 

30 

30 

30 

71 

Week 

5 : 40 

am 

12:50 

am 

8 

15 

1 

18 

Sat 

5:40 

am 

12:50 

am 

12 

12 

12 

18 

Sun 

5:40 

am 

12:  50 

am 

20 

20 

20 

20 

72 

Week 

5:24 

am 

12:40 

am 

8 

15 

7 

18 

Sat 

5:24 

am 

12:40 

am 

12 

12 

12 

18 

Sun 

5:47 

am 

12:40 

am 

20 

20 

20 

20 

Saturday  service  increased  to  compensate 
for  No.   7  Line ,  which  will  not  operate 
nights ,  Saturdays ,  and  Sundays . 


77    Week       11:05  am      2:50  pm       (Fridays  Only) 
Sat 

Sun         8:30  am        1:00  pm  35 


€>.  «  t  •  * 


-     6  - 


Headways   (or  frequency)   in  minutes 
First            Last  After  12:00  M. 

aine    Day        Trip  Trip  7-9  am    Midday    4-6  pm      Night  ("Owl") 


80 

Week 

6:00  am 

12:35 

am 

10 

15 

8-1/2 

18 

Sat 

6:20  am 

12:35 

am 

18 

20 

15 

18 

Sun 

7:30  am 

12:35 

am 

20 

18 

18 

18 

Hyde  & 

Chestnut 

weekday 

rush  hour 

trips  discontinued. 

81 

Week 

6:16  am 

11:26 

pm 

12- 

1/2 

30 

30 

30 

Sat 

6:16  am 

11:26 

pm 

30 

30 

30 

30 

Sun 

8:45  am 

11:26 

pm 

30 

30 

30 

30 

84 

Week 

12  Noon 

1:18 

pm 

13- 

1/2  — 

Sat 

Sun 

85 

Week 

10:00  am 

3:25 

pm 

6 

Sat 

Sun 

86 

Week 

10:00  am 

3:15 

pm 

30 

Sat 

Sun 

88 

Week 

7:29  am 

5:24 

pm 

12 

15 

12 

Sat 

Sun 

89 

Week 

10:00  am 

3:00 

pm 

12 

Sat 

10:00  am 

3:00 

pm 

12 

Sun 

10:00  am 

3:00 

pm 

12 

V  ♦  *  *  * 


1 

TROLLEY  COACH  LINES 


(served  by  motor  coaches  on  weekends) 


HEADWAYS    (OR  FREQUENCY)    IN  MINUTES 


Line 

Day 

First 
Trip 

Last 
Trip 

n-9  am 

Midday 

4-6  pm 

Night 

After  12M 
"Owl" 

5 

Week 

4:47 

am 

12:29 

am 

3-1/2 

7-1/2 

3-1/2 

12 

60 

Sat 

4:47 

a  m 

12:29 

am 

12 

8-1/2 

8-1/2 

20) 

60 

Sun 

5:00 

am 

12:29 

am 

20 

10 

10 

20 

60 

6 

Week 

5:40 

am 

12:48 

am 

5 

10 

4-1/2 

18 

- 

Sat 

5:49 

am 

12:48 

am 

12 

12 

12 

18 

— 

Sun 

6:00 

am 

12:48 

am 

20 

20 

20 

20 

7 

Week 

5:30 

am 

6:36 

pm 

7 

10 

6-1/2 

Sat 

Sun 

Nights, 

Saturdays , 

Sundays 

served  by  lines  #71- 

72 

8 

Week 

6:05 

am 

12 : 45 

am 

3 

8-1/2 

3 

18 

Sat 

6:05 

am 

12:45 

am 

12-1/2 

11-1/2 

11-1/2 

18 

Sun 

6:23 

am 

12:45 

am 

24 

24 

24 

24 

Nights, 

Saturdays, 

Sundays 

from 

3rd  and 

Market, 

instead  of 

Ferry 

9 

Week 

5:41 

am 

6:00 

pm 

6 

13 

8 

Sat 

Sun 

12 

Week 

5:44 

am 

1:09 

am 

6 

7 

5 

12 

Sat 

5:58 

am 

1:09 

am 

11 

8-1/2 

8 

12 

Sun 

6:12 

am 

1:09 

am 

15 

10 

10 

14 

14 

Week 

5:03 

am 

1:16 

am 

3-1/2 

6-1/2 

3 

12 

45 

Sat 

5:11 

am 

1:16 

am 

11 

8-1/2 

8 

12 

45 

Sun 

5:20 

am 

1:16 

am 

15 

10 

10 

14 

45 

21 

Week 

5:28 

am 

12:50 

am 

5 

7 

5 

16 

Sat 

5:30 

am 

12:50 

am 

16 

11-1/2 

11-1/2 

16 

Sun 

6:31 

am 

12:50 

am 

22 

22 

22 

22 

Nights, 

Saturdays , 

Sundays 

from 

8th  and 

Fulton 

instead  of 

8th  &  California 

22 

Week 

4:48 

am 

1:16 

am 

3-1/2 

5 

4 

8-1/2 

45 

Sat 

4:48 

am 

1:16 

am 

7-1/2 

7-1/2 

7-1/2 

8-1/2 

45 

Sun 

4:48 

am 

1:16 

am 

12 

7-1/2 

7-1/2 

10 

45 

i 


2 


Line 


Day 


Week 

Sat 

Sun 


TROLLEY  COACH  LINES 
(served  by  motor  coaches  on  weekends) 


First 
Trip 


33  am 
33  am 
50  am 


HEADWAYS    (OR  FREQUENCY)    IN  MINUTES 


Last 
Trip 


7-9  am      Midday      4-6  pm 


After  12M 
Night  "Owl" 


40  am 
40  am 
40  am 


3-1/2 
7-1/2 
20 


4-1/2 
4-1/2 
11-1/2 


3 

4-1/2 
11-1/2 


9 
12 
12 


45 
45 
45 


Nights,  Saturdays,   Sundays  from  3rd  &  Folsom  instead  of  Southern  Pacific 

Depot 


33 

Week 

6: 

:00 

am 

12:30 

am 

14 

24 

13-1/2 

24 

Sat 

6: 

:24 

am 

12:30 

am 

24 

24 

24 

24 

Sun 

6: 

:24 

am 

12:30 

am 

24 

24 

24 

24 

All  hours  of  operation  from  18th  and  South  Van  Ness 


41 

Week 

5:40 

am 

12:30 

am 

2 

12 

Sat 

6:00 

am 

12:30 

am 

30 

20 

Sun 

6:30 

am 

12:30 

am 

30 

20 

47 

Week 

5:10 

am 

1:35 

am 

3 

6 

Sat 

5:10 

am 

1:35 

am 

15 

14 

Sun 

5:55 

am 

1:35 

am 

20 

14 

2-  1/2 
20 

20 

3-  1/2 
14 

14-1/2 


20 
30 
30 

12-1/2 

15 

18 


45 
45 
45 


STREETCAR  LINES 


HEADWAYS    (OR  FREQUENCY)    IN  MINUTES 


Line 

Day 

First 
Trip 

Last 
Trip 

/ 7-9  am 

Midday 

4-6  pm 

Night 

After  12M 
"Owl" 

J 

Week 

6:00 

am 

12:50 

am 

4-1/2 

9 

6 

11 

60 

Sat 

6:00 

am 

12:50 

am 

18 

17 

15 

20 

60 

Sun 

6:00 

am 

12:50 

am 

20 

17 

17 

20 

60 

K 

Week 

4:52 

am 

1:21 

am 

5-1/2 

8 

5-1/2 

12 

90 

Sat 

5:35 

am 

1:21 

am 

11 

8-1/2 

8-1/2 

20 

90 

Sun 

5:40 

am 

1:21 

am 

24 

13-1/2 

13-1/2 

20 

90 

L 

Week 

5:45 

am 

12:55 

am 

3-1/2 

10 

3 

12 

90 

Sat 

5:45 

am 

12:55 

am 

11 

8-1/2 

8-1/2 

20 

90 

Sun 

5:51 

am 

12:55 

am 

24 

13-1/2 

13-1/2 

20 

90 

M 

Week 

5:39 

am 

6:02 

pm 

6-1/2 

8-1/2 

5 

Sat 

Sun 

Nights, 

Saturdays 

,  Sundays 

served  by 

motor  coach 

M  from  West  Portal 

Station 

N 

Week 

5:25 

am 

1:05 

am 

3 

7-1/2 

3 

10 

45 

Sat 

5:25 

am 

1:05 

am 

11 

8-1/2 

8-1/2 

20 

45 

Sun 

5:26 

am 

1:05 

am 

20 

14-1/2 

14-1/2 

20 

45 

First 
Line      Day  Trip 


Week 

6 

:14 

am 

Sat 

6 

:13 

am 

Sun 

6 

:30 

am 

Week 

6 

§00 

am 

Sat 

6 

:0Q 

am 

Sun 

6 

:39 

am 

Week 

6 

:08 

am 

Sat 

7 

:20 

am 

Sun 

7 

:20 

am 

CABLE  CARS 


Last 
Trip 


HEADWAYS    (OR  FREQUENCY)    IN  MINUTES 


Midday      4-6  pm  Night 


After  12M 
"Owl" 


1:00  am 
1:00  am 
1:00  am 


8 
10 
18 


6 
6 
6 


6 
6 
6 


12:51  am 
12:52  am 
12:52  am 


8 
10 
18 


6 
6 
6 


6 
6 
6 


11:02  pm 
11:02  pm 
11:02  pm 


7-1/2 
20 
20 


7 
20 
18 


5 
18 
20 


20 
20 
20 


WEEKDAY- SCHOOL 


ANALYSIS  OF  SCHEDULES 


Page  1 


Motor  Coaches 

Present 
Prop. 


LINE 


EQUIPMENT 


AM     BASE     PM     NITE  OWL 


29 
27 


19 
19 


36 
34 


8 


HEADWAYS 


AM     BASE     PM     NITE  OWL 


4         6         4  9 

4k       6  Ah 


Present 
Prop. 


6        6  4 
6h       6  4h 


Present 
Prop. 


34 
33 


14 
12 


28 
27 


8 
10 


2  6  2  9 
2         7         2  10 


Present 
Prop. 


10 


14 
12 


9 
7 


13 
13 


6 
5 


11 


8  15 


8       17         8k  18 


Present 
Prop. 


38       17       33         2  3 
11-14-40     38         5       33         2  2 


7  14  7  15 
7       14         7  15 


Present 
Prop. 


14 


3 
3 


8 


3 
3 


30 
45 


Present 
Prop. 


40 


2 
2 


2 
2 


Present 
Prop. 


13 


1 
1 


1 
1 


1 
1 


1 
1 


20 
20 


20 
20 


20 
20 


20 
30 


20 


Present 
Prop. 


19         8       14  4 
15-42K     19         8       14  4 


3H  llh 
3h  llh 


31 
31 


16 
16 


Present 
Prop. 


24       18       32         6  3 
15-420     24       18       32         6  2 


3h 
3k 


5h 
51 


3h 
3k 


16 
16 


30 
45 


Present 
Prop. 

Present 
Prop. 


16 


17 


11 
10 

12 
11 


3 
3 


11 
10 

10 

9 


1 
1 


5 

Sk 


30 
30 


30 
30 


4k 


30 
30 


30 
30 


Present 
Prop. 


17X 


7 
9 


30 
30 


5k 
6k 


Present 
Prop. 


18-M 


6 
6 


5 
5 


5 
5 


4 
3 


9 
9 


16 
16 


14 
14 


20 
30 


Present 
Prop. 


M 


30 
30 


ANALYSIS  OF  SCHEDULES 


WEEKDAY- SCHOOL 


Page  2 


EQUIPMENT 


LINE       AM     BASE     PM     NITE  OWL 


HEADWAYS 


AM     BASE     PM     NITE  OWL 


Present 
Prop. 


19 


13  10  17  5 
12       10       16  4 


6 
7 


8 
8 


15 

20 


Present 
Prop. 


20 


1111 
1111 


40 
40 


40 
40 


40 
40 


40 
40 


Present 
Prop. 


23 


1111 
1111 


24 
24 


24 
24 


22 
24 


20 
24 


Present 
Prop. 


24 


8  6  7  3 
7         5         6  3 


8 
10 


10*- 


'2  9 

12  10 


16 
16 


Present 
Prop. 


11 

25  11 


7  14  5 
7       14  5 


5 
5 


123s 
12k 


5 
5 


15 
15 


Present 
Prop. 


12      10      14  5 
26         12       10       14  2 


7 

7 


10 
10 


5 
5 


18 
24 


Present 
Prop. 


27 


6  5  7  1 
6         5         7  1 


9 
9 


16 
16 


14 

14 


20 
30 


Present 
Prop. 


16        9      13  5 
28        16         9       13  4 


5 


12 
12 


8 
8 


20 
24 


Present 
Prop. 


29 


2  111 
2  111 


24 
24 


40 
40 


40 
40 


40 
40 


Present 
Prop. 


30X  K 


3 
3 


12 
12 


4h 


Present 
Prop. 


19        6  13 
30X  O        18         6  12 


3 
3 


12 
12 


4h 
5 


Present 
Prop. 


31 


20  10  19 
19       10  18 


4 

4% 


9 
9 


3h  12 
4 


60 


Present 
Prop. 


32 


7 
7 


3  5 
3  5 


7h  15 
7h  15 


3h 
3k 


Present 
Prop. 


34 


1 
1 


1  1 
1  1 


30 
30 


30 
30 


30 
30 


Present 
Prop. 


35 


6  6  7  3 
5         5         6  2 


10 
15 


11 
15 


8 
13 


20 
24 


Present 
Prop. 


36 


4 
4 


3  4 
3  4 


2 
2 


15 
15 


20 
20 


15 
15 


30 
30 


ANALYSIS  OF  SCHEDULES 


WEEKDAY- SCHOOL  Page  3 

 EQUIPMENT  HEADWAYS  

LINE  AM  BASE  PM  NITE  OWL         AM  BASE  PM     NITE  OWL 

Present  2  2  3  1  15  15  12       30  - 

Prop.                       37  2  2  3  1  -           15  15  12  30 

Present  34  25  42  10  3             2  4  1%     10  30 

Prop.                       38  33  25  41  10  2             2  4  1%     10  45 


Present  1  1  1  1  20  20  20  20 

Prop.  39           1  1  1  20  20  20 

Present  646-  -  8  12  8- 

Prop.  41          5  3  5  10  15  10  - 

Present  4  3  3  2  -  11  20  20  30 

Prop.  43          4  3  3  2  -  11  20  20  30 

Present  2  2  2  1  -  20  20  20  40 

Prop.  44           2  2  2  1  -  20  20  20  40 

Present  13  8  14  3  -  4  10  4  18 

Prop.  45         12  713  -  -  Ah  Ilk 

Present  12  3  4  2  -  5  15  12  24 

Prop.  51         12  3  4  2  -  5  15  12  24 

Present  3  1  2  1  -  10  20  10  20 

Prop.  52           3  1  2  1  10  20  10  20 

Present  2  2  2  1  -  15  15  15  30 

Prop.  53          2  2  2  1  -  15  15  15  30 

Present  21  9  24  4  -  2  7  2  15 

Prop.  55         21  9  24  2  2  7  2  24 

Present  7  6  8  1  -  11  15  9  30 

Prop.  66           7  6  8  1  -  11  15  9  30 

Present  21  13  24  13  -  8  15  7  15 

Prop.                 71-72         21  13  24  12  -  8  15  7  18 

Present  8  15  7  15 

Prop.  72  8  15  7  18 

Present  5  3  6  2  &h  15  lh  18 

Prop.  80          4  3  5  2  10  15  8%  18 

Present  3  1  1  1  -  12%  30  30  30 

Prop.  81           3  1  1  1  -  12h  30  30  30 


ANALYSIS  OF  SCHEDULES 


WEEKDAY- SCHOOL  Page  4 


EQUIPMENT   HEADWAYS 


LINE 

AM 

BASE 

PM 

NITE 

OWL 

AM 

BASE 

NITE 

OWI 

Present 

]  2 

Prop. 

84 

- 

2 

- 

- 

- 

- 

13*5 

- 

- 

- 

Present 

Q 

Prop. 

85 

- 

8 

_ 

- 

- 

6 

- 

- 

- 

Fresent 

z 

JL  ^! 

Prop. 

86 

- 

1 

- 

- 

- 

30 

- 

- 

Present 

i 

1 

1 

12 

Id 

1 2 

Prop. 

88 

1 

1 

1 

12 

15 

12 

Present 

- 

1 

- 

- 

- 

- 

12 

- 

- 

- 

Prop. 

89 

1 

1  ^ 

STREETCARS 

Present 

16 

11 

14 

6 

2 

4 

10 

30 

Prop. 

J 

14 

9 

11 

5 

1 

4^ 

9 

D 

11 

Present 

C  "7 

O  Q 

JO 

i  "a 
xo 

o 

ft 

7i- 

** 

X  Z 

0  u 

Prop. 

K-L-M 

55 

33 

57 

13 

2 

8 

5^ 

12 

90 

Present 

73" 

-a 

1  ? 

JL  it. 

Prop. 

L 

10 

3 

12 

90 

Present 

7i^ 

Prop. 

M 

eh 

Qh 

5 

- 

- 

Present 

27 

18 

25 

10 

•a 
J 

2^ 

D 

IU 

Prop. 

N 

25 

15 

23 

7 

2 

3 

3 

10 

45 

CABLE  CARS 

Present 

1  Q 

1  ft 
xo 

8 

6 

6 

6 

Prop. 

59-60 

11 

19 

19 

18 

- 

8 

6 

6 

6 

- 

Present 

8 

D 

to 

to 

Prop. 

60 

8 

6 

6 

6 

Present 

5 

5 

7 

2 

ih 

7 

5 

20 

Prop. 

61 

5 

5 

7 

2 

ih 

7 

5 

20 

TROLLEY  COACHES 

Present 

22 

14 

27 

8 

1 

3h 

7 

10 

60 

Prop. 

5 

21 

13 

26 

6 

1 

3h 

7% 

3h 

12 

60 
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EQUIPMENT 


LINE       AM     BASE     PM     NITE  OWL 


HEADWAYS 


AM     BASE     PM     NITE  OWL 


Present 
Prop. 


6-7 


25 
23 


23 
18 


32 
29 


9 
5 


4h       lh       4  15 
Ah  18 


Present 
Prop. 


6h  lh  6  15 
7       10  6h 


Present 
Prop. 


8 


17 
16 


11 

9 


20 
19 


4 
3 


3 
3 


6 

8h 


3 
3 


15 
18 


Present 
Prop. 


9-12-14 


41 
41 


37 
39 


49 
49 


14 
14 


6 
6 


13 
13 


8 
8 


Present 
Prop. 


12 


6  7  5  12 
6         7         5  12 


Present 
Prop. 


14 


3h 
3h 


eh 
eh 


3 
3 


12 
12 


Present 
Prop. 


21 


14  13  18  5 
13       13       17  4 


Ah 


1 
1 


Ah 


10 
16 


Present 
Prop. 


22 


30 
25 


25 
20 


26 
22 


13 
11 


2 
2 


3h 


Ah 


3h 


eh 

8h 


30 
45 


Present 
Prop. 


30 


24 
23 


19 
18 


28 
27 


9 
7 


3h 


A 

4k 


2h 
3 


8 
9 


Present 
Prop. 


33 


5 
4 


3 
2 


5 
4 


2 
2 


14  24  13h  24 
14       24       13^  24 


Present 
Prop. 


41 


21 
18 


6 
5 


18 
17 


3 
3 


2 
2 


10 
12 


2h  20  60 
2h  20 


Present 
Prop. 


47 


27 
26 


16 
14 


22 
21 


7 
6 


3 
2 


2h 


Sh 
6 


3  10  30 
3h     12h  45 
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ANALYSIS  OF  SCHEDULES 


SATURDAY 


Page  1 


MOTOR  COACHES 

Present 
Prop. 


1-3 


EQUIPMENT 


LINE       AM     BASE     PM     NITE  OWL 


HEADWAYS 


AM     BASE     PM     NITE  OWL 


14k     14k     14k  19 


Present 
Prop. 


14h     14h  14h 


Present 
Prop. 


5  6  6  4 
9       10       10  6 


14h     14h     14h  19 
9         9         9  12 


Present 
Prop. 


10 


6  7  7  6 
6         6         6  5 


15  15  15  15 
15       18       18  18 


Present 
Prop. 


11       13       13         2  3 
11-14         3         2         2         2  2 


21  20  20  15 
15       15       15  15 


Present 
Prop. 


14 


12       10  10 


30 

45 


Present 
Prop. 


13 


11111 
1111- 


20  20  20  20  20 
30       30       30  30 


Present 
Prop. 


4         5         5  4 
15-42K       4         5         5  4 


30  12  13  16 
30       12       13  16 


Present 
Prop. 


8       10       10         6  3 
15-420       8       10       10         6  2 


15  12  13  16  30 
15       12       13       16  45 


Present 
Prop. 


17 


1111 
1111 


30  30  30  30 
30       30       30  30 


Present 
Prop. 


18 


3  4  5  3 
3         4         4  2 


20  16  15  20 
20       20       20  30 


Present 
Prop. 


M 


30 

20       15       15  30 


Present 
Prop. 


19 


5  7  7  5 
4        6         6  4 


12  12  12  15 
20       15       15  20 


Present 
Prop. 


20 


111 
111 


40  40  40 
40       40  40 


Present 
Prop. 


23 


1111 
1111 


20  20  20  20 
24       24       24  24 


ANALYSIS  OF  SCHEDULES 


SATURDAY 


Page  2 


EQUIPMENT 


LINE     AM     BASE     PM     NITE  OWL 


HEADWAYS 


AM     BASE     PM     NITE  OWL 


Present 
Prop. 


4        4        4  3 
24         3         3         3  2 


15  15  15  16 
20       20       20  24 


Present 
Prop. 


25 


5 
4 


6 
6 


6 
6 


3 
3 


12h  12^  12h  24 
12^     12^     12^  24 


Present 
Prop. 


26 


5 
3 


6 
4 


6 
4 


4 
3 


15  15  15  20 
20       18       18  24 


Present 
Prop. 


27 


1 

1 


1 
1 


1 
1 


1 
1 


20  20  20  20 
30       30       30  30 


Present 
Prop. 


28 


5 
5 


7 
6 


7 
6 


5 
4 


20  16  15  20 
20       16       15  24 


Present 
Prop. 


29 


1111 
1111 


40  40  40  40 
40       40       40  40 


Present 
Prop. 


31 


12       12       12  20 


60 


Present 
Prop. 


32 


40       20  20 


Present 
Prop. 


3         3         3  3 
35         2         2         2  2 


20  20  20  20 
24       24       24  24 


Present 
Prop. 


36 


2  2  2  2 
2         2         2  2 


30  30  30  30 
30       30       30  30 


Present 
Prop. 


37 


1111 
1111 


30  30  30  30 
30       30       30  30 


Present 
Prop. 


17       20       20         9         3  5  5 

38       14       18       18         9         2  10  6 


5  10  30 

6  10  45 


Present 
Prop. 


39 


20       20       20  20 


Present 
Prop. 


43 


2  2  2  2 
2         2         2  2 


30  30  30  30 
30       30       30  30 


Present 
Prop. 


44 


1111 
1111 


40  40  40  40 
40       40       40  40 


ANALYSIS  OF  SCHEDULES 


SATURDAY  Page  3 

 EQUIPMENT  HEADWAYS 

LINE     AM  BASE  PM  NITE  OWL         AM  BASE  PM  NITE  OWL 

Present  5  6  6  3  -          12  11  11  18 

Prop.  45----  -  _____ 

Present  2  3  3  2  25  16  16  24 

Prop.  51         2  3  3  2  -           25  16  16  24  - 

Present  1  1  1  1  20  20  20  20 

Prop.  52         1  1  1  1  20  20  20  20  - 

Present  1  2  2  1  30  15  15  30  - 

Prop.  53        1  2  2  1  30  15  15  30  - 

Present  4  4  5  4  15  15  15  15  - 

Prop.  55         3  4  4  2  18  16  15  24  - 

Present  1  1  1  1  -          30  30  30  30 

Prop.  66         1  1  1  1  30  30  30  30  - 

Present  11  12  12  8  -          15  15  15  20 

Prop.                   71-72       15  17  17  8  -  12  12  12  18 

Present  15  15  15  20 

Prop.  72  12  12  12  18 

Present  2  3  3  2  -          20  15  12  18  - 

Prop.  80         2  2  3  2  -          18  20  15  18  - 

Present  1  1  1  1  -           30  30  30  30 

Prop.  81         1  1  1  1  30  30  30  30  - 

Present  -  1  -  -  -  -12--- 

Prop.  89-1--  -  -  12  - 

STREETCARS 

Present  5  5  5  3  2           13  14  14  20  30 

Prop.  J        4  4  5  3  1           18  17  15  20  60 

Present  23  26  26  8  3          10  10  10  20  60 

Prop.                   K-L-M       17  21  21  8  2  11  8h  8h  20  90 

Present  10  10  10  20  60 

Prop.  L  11  &h  Qk  20  90 

Present  15  15  15 

Prop.  M  _____ 


ANALYSIS  OF  SCHEDULES 


SATURDAY  Page  4 

 EQUIPMENT  HEADWAYS 

LINE  AM  BASE     PM  NITE     OWL         AM  BASE  PM     NITE  OWL 

Present  9  11       11  4         3            8k  8         8       20  30 

Prop.                          N  6  10       10  4         2           11  8k       8k     20  45 

CABLE  CARS 

Present  9  19       19  19                    10  6         6         6  - 

Prop.                   59-60  9  19       19  19         -          10  6         6         6  - 

Present  10  6        6        6  - 

Prop.                        60  10  6         6         6  - 

Present  2  2         2  2         =           20  20  18       20  - 

Prop.                        61  2  2         2  2                    20  20  18       20  - 


TROLLEY  COACHES 

i  , 


Present 

8 

12 

12 

4 

1 

10 

8 

8 

15 

60 

Prop. 

c 
0 

/ 

11 

11 

o 

1 

ZD 

bU 

Present 

9 

17 

17 

9 

- 

15 

10 

10 

20 

- 

Prop . 

o 

1 

Q 

o 

Q 
O 

c 
D 

±Z 

Present 

15 

10 

10 

20 

- 

Prop. 

1 

Present 

6 

7 

7 

4 

10 

9 

9 

20 

Prop. 

8 

4 

5 

5 

3 

- 

12h 

11^2 

11^ 

18 

- 

Present 

14 

19 

19 

14 

12 

10 

10 

12 

Prop. 

12-14 

14 

23 

25 

14 

11 

8^ 

8 

12 

Present 

12 

10 

10 

12 

Prop. 

14 

11 

8h 

8 

12 

Present 

6 

8 

8 

5 

12 

10 

10 

15 

Prop. 

21 

4 

6 

6 

4 

16 

11^ 

11^ 

16 

Present 

11 

13 

13 

11 

2 

7 

6^ 

6k 

7k 

30 

Prop. 

22 

10 

12 

12 

10 

2 

7^2 

ik 

ik 

Qk 

45 

Present 

15 

18 

19 

9 

5 

*k 

4 

10 

Prop. 

30 

10 

16 

16 

7 

Ik 

*k 

4^ 

12 

Present 

2 

2 

2 

2 

24 

24 

24 

24 

Prop. 

33 

2 

2 

2 

2 

24 

24 

24 

24 

Present 

3 

3 

3 

3 

1 

20 

20 

20 

20 

60 

Prop. 

41 

2 

3 

3 

2 

30 

20 

20 

30 

Present 

6 

7 

7 

5 

3 

12 

11^ 

Ilk 

13 

30 

Prop. 

47 

5 

6 

6 

5 

2 

15 

14 

14 

15 

45 
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ANALYSIS  OF  SCHEDULES 


SUNDAY  -  REG  Page  1 

 EQUIPMENT   HEADWAYS  

LINE       AM  BASE  PM  NITE  OWL  AM  BASE  PM  NITE  OWL 

MOTOR  COACHES 

Present  3  5  5  4  22  18  18  19  - 

Prop.  1-3        -  --  --  - 

Present  4  5  5  4  22  18  18  19 

Prop.  2          6  8  8  6  15  II  11  15 

Present  5  7  7  6  20  15  15  15  - 

Prop.  10          5  6  6  5  -  20  18  18  18  - 

Present  1  2  2  2  3  30  15  15  15  30 

Prop.  11-14        1  2  2  2  2  30  15  15  15  45 

Present  1  1  1  1  1  20  20  20  20  20 

Prop.  13          1  1  1  1  -  30  30  30  30  - 

Present  4  4  4  4  15  16  16  16  - 

Prop.  15-42K      4  4  4  4  15  16  16  16  - 

Present  7  7  7  6  3  15  16  16  16  30 

Prop.  15-42  0     7  7  7  6  2  15  16  16  16  45 

Present  -  1  1  1  -  30  30  30 

Prop.  17          -  1  1  1  -  -  30  30  30  - 

Present  3  9  5  3  -  24  20  20  24  - 

Prop.  18          2  3  3  2  30  20  20  30  - 

Present  1  1  1  1  -  30  30  30  30  - 

Prop.  M          1  1  1  1  -  30  30  30  30  - 

Present  3  7  7  5  20  12  12  15  - 

Prop.  19          4  6  6  4  -  20  15  15  20  - 

Present  -11-  -  -  40  40 

Prop.  20          -  1  1  -  -  -  40  40  -  - 

Present  1  1  1  1  -  20  20  20  20  - 

Prop.  23          1  1  1  1  -  24  24  24  24  - 

Present  3  4  4  3  20  15  15  16  - 

Prop.  24          3  3  3  2  -  20  20  20  24  - 

Present  3  3  3  3  -  24  24  24  24  - 

Prop.  25           3  3  3  3  -  24  24  24  24 


ANALYSIS  OF  SCHEDULES 


Page  2 

EQUIPMENT     HEADWAYS 


LINE       AM     BASE     PM     NITE     OWL         AM     BASE     PM     NITE  OWL 

Present  4        4        4        4  20       24       24  20 

Proo.  26  3         3         3         3         -  24       24       24  24 


Present  1         1         1         1  20       20       20  20 

Prep,  27  1         1         1         1  30       30       30  30 


Present  4  5  5  5                    20  24  24  20 

Prop.  23          4  5  5  4                    20  24  24  24 

Present  -111                     -  40  40  40 

Prop.  29-1  I  1  40  40  40 

Present  5  5  5  3  1          15  15  15  20  60 

Prop.  31          -  _____ 

Present  1  2  2                              40  20  20 

Prop.  32          ------  - 

Present  3  3  3  3                    20  20  20  20 

Prop.  35           2  2  2  2                    24  24  24  24 

Present  2  2  2  2                    30  30  30  30 

Prop.  36           2  2  2  2                    30  30  30  30 

Present  1  1  30  30 

Prop.  37          -  1  1  -  30  30 

Present  7  15  15  10  3          10  6  6  10  30 

Prop.  38          7  11  13  9  2          15  10  8  10  45 

Present  1  I  1  20  20  20 

Prop.  39          _____          -  -  ~  -  '- 

Present  2  2  2  2  -          30  30  30  30 

Prop.  43           2  2  2  2                    30  30  30  30  - 

Present  1  1  1  1  -          40  40  40  40  - 

Prop.  44          1  1  1  1  -          40  40  40  40 

Present  .3  3  3  3  -          20  20  20  20  - 

Prop.  45  - 

Present  2  3  3  2  -          25  16  16  24  - 

Prop.  51           2  3  3  2  -           25  16  16  24 

Present  1  1  1  1  -          20  20  20  20 

Prop.  52           .1  1  1  1  -           20  20  20  20 


ANALYSIS  OF  SCHEDULES 


SUNDAY  -  REG 


Page  3 


Present 
Prop. 


LINE 


53 


EQUIPMENT 


AM     BASE     PM    NITE  OWL 


1 
1 


1 
1 


1 
1 


1 
1 


HEADWAYS 


AM     BASE     PM    NITE  OWL 


30 
30 


30 
30 


30 
30 


30 
30 


Present 
Prop. 


55 


3 
2 


5 
3 


5 
3 


3 
2 


20 
24 


15 
20 


15 
20 


20 
24 


Present 
Prop. 


66 


1 
1 


1 
1 


1 
1 


1 
1 


30 
30 


30 
30 


30 
30 


30 
30 


Present 
Prop. 


71-72 


9 
9 


11 
11 


11 
11 


7 
7 


20 
20 


20 
20 


20 
20 


20 
20 


Present 
Prop . 


72 


20 
20 


20 
20 


20 
20 


20 
20 


Present 
Prop. 


77 


1 
1 


35 
35 


Present 
Prop. 


80 


2  2  2  2 
2         2         2  2 


20 
20 


18 
18 


18 
18 


18 
18 


Present 
Prop. 


81 


1111 
1111 


30 
30 


30 
30 


30 
30 


30 
30 


STREETCARS 


Present 
Prop. 


3 
3 


4 
4 


4 
4 


3 
3 


2 
1 


20 
20 


16 
17 


16 
17 


20 
20 


30 
60 


Present 
Prop. 


K-L 
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Present 
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Present 
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20 
20 
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EQUIPMENT 


LINE       AM     BASE     PM    NITE  OWL 


HEADWAYS 


AM     BASE     PM    NITE  OWL 


TROLLEY  COACHES 


Present 
Prop. 


4        8        8        4        1  15         9         9       15  60 
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Present 
Prop. 
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Present 
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Present 
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45 


Present 
Prop. 
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Present 
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Present 
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30 


60 


Present 
Prop. 


4        7        6        5        3  15      10      12      13  30 

47  3         5         5         4         2  20       14^     14^     18  45 
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MONTHLY  REPORT  FOR  JANUARY  1972 


SAN  FRANCISCO  WATER  DEPARTMENT 
TO:  General  Manager  of  Public  Utilities 

FROM:  General  Manager  and  Chief  Engineer 

Water  Supply; 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula 
watersheds  averaged  from  54%  to  64%  of  normal 
as  of  February  15;     Alameda  watersheds  averaged 
from  57%  to  71%  of  normal  for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of 
233.6  million  gallons  per  day   (MGD)  for 
the  month  of  January. 

3.  Sunol  Valley  Filtration  Plant  treated  20.6  MGD, 

4.  Consumption   (MGD  average): 

January  1972  -  195.4) 

January  1971  -  181.2)  7 '8  per  cent  more 
12  months  preceding 

February  1,   1972  -  247.8) 

February  I,  1971  -  247.5)   °-1  Per  cent  more 

5.  Storage   (million  gallons)  as  of  February  15: 

Alameda  Division 

1972  -  28,461)   0/1   A  ■ 

1971  -  37,626)   24 A  ^  Cent  leSS 

Peninsula  Division 

1972  -  19,917) 

1971  -  22,822)  12  *7  Per  cent  leEf3 

Total 

1972  -  48,378)  _  n 

1971  -  60,448)  20-°  pcr  cent  lcGS 


Operations  and  Maintenance 
BARTD 

Church  Street,  Castro  Street,  Embarcadero 
Stations 

Water  Department  drawings  of  our 
facilities  at  these  stations  are  being 
reviewed  by  Parsons,  Br inckenhof f ,  Quade, 
and  Douglas,  Inc. 

Andrew  S,  Hallidie  Plaza 

The  8-inch  ductile  iron  main  has  been 
installed,   tested  and  chlorinated.  The 
Plaza,  a  triangular  area,   is  bounded  by 
Market,  Eddy,  and  the  new  extension  of 
5th  Street. 

Peninsula  Service  Relocations 

Service  connection  to  resale  customers 
along  Section  C  of  Bay  Division  Pipeline 
#1  which  interfered  with  the  alignment  of 
Section  C  are  being  relocated.  These 
locations  are  timely  as  the  services 
over  a  period  of  time  were  enlarged  with 
various  materials  and  meters  set  in 
wooden  boxes.     All  the  relocated  ser- 
vices will  be  enclosed  in  concrete  vaults 
with  steel  covers.     The  resale  customers* 
present  and  future  needs  are  used  to 
determine  the  size  of  service. 

Vandalism 

Vandalism  is  a  seemingly  unending 
problem.     Fences  were  cut,   locks  and 
chains  stolen  from  gates,  equipment  in 
the  amount  of  $1,000  stolen  from  our 
City  yard.     One  occurrence  resulted  in 
several  complaints.     Vandals  started  a 
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fire  in  the  valve  pit  at  LaGrande  Tank  in 
McLaren  Park„     The  smoke  and  ashes  entered 
the  top  of  the  tank  through  the  overflow 
pipe  and  thus  created  a  taste  and  odor 
problem  to  the  water  supply.     To  correct 
this  condition,  our  forces  drained  this 
300,000  gallon  tank  and  flushed  some  30 
blocks  of  water  main. 

Board  of  Supervisors  -  Finance  Committee 

On  January  30,  Mr.  Frye  and  Mr.  Bardoff 
attended  a  Finance  Committee  meeting  to  se- 
cure approval  of  a  supplemental  appropriation 
consisting  of  $3-million  dollars  from  the  1961 
Bond  Fund  and  $  1 ,875-million  dollars  from  opera 
ting  funds  for  construction  of  a  Balancing 
Reservoir  and  Pumping  Plant.     The  Committee 
approved  the  request. 

Board  of  Supervisors 

On  February  7 ,  at  the  regular  meeting  of 
the  Board  of  Supervisors,  Mr.  Frye  testified 
in  support  of  the  Balancing  Reservoir  and  Pump- 
ing Plant.     A  motion  was  made  and  seconded  to 
appropriate  $500,000  more  from  the  1961  Bond 
Fund  and  reduce  the  request  from  operating 
funds  by  the  same  amount.     The  Supplemental 
Appropriation  was  referred  back  to  the  Finance 
Committee  without  action  on  the  above  motion. 
Subsequently  by  letter  dated  February  10,  the 
Clerk  of  the  Board  requested  that  a  revised 
supplemental  appropriation  be  submitted  in 
conformance  with  the  motion  offered.     A  reply 
to  this  letter,   for  the  signature  of  the  Presi- 
dent,  P.  U.  C.f   justifying  the  original  request 
has  been  forwarded  to  the  General  Office. 

Engineers'  Week  Committee 

Mr.  Frye,  as  General  Chairman,  Engineers' 
Week  Committee,  Engineering  Council  S.  F„  Eay 


-3- 


Area,  attended  a  committee  meeting  on  February 
9,  at  which  time  plans  for  the  activities  for 
the  week  of  February  20  to  26,  and  banquet  on 
February  24,  were  finalized. 

Turlock  -  Modesto  Irrigation  District 

On  February  11  in  San  Francisco,  Mr.  Frye 
and  Mr.  Medbery  attended  the  annual  dinner 
meeting  with  representatives  of  the  Turlock  - 
Modesto  Irrigation  District. 


Water  Sales 


Total  Collections 


January 
1972 


January 
1971 


Increase 


$1,766,349 


$1,695,863 


$  70,486 


Net  Paying  Sales 


Fiscal  Year 
1971-72  to 
January  31 


Fiscal  Year 
1970-71  to 
January  31 


Increase 


$15,510,798 


$15,096,982 


$413,816 


Leases  and  Permits 

Rents  for  the  month  of  December  included: 

Santa  Clara  Sand  and  Gravel  $2,659 
Crystal  Springs  Golf  Course  $1,948 

Continuing  Program 


Safety 


Vehicular  Inspections 

Routine  10,000-mile  inspections  were 
conducted  on  19  vehicles. 


Vehicular  Accident  Rate 


During  the  month  of  January  there 


were  three  accidents  in  all  of  which  the 
Department  driver  was  at  fault.  Our 
frequency  rate  for  all  accidents  was 
13.70  per  million  miles  while  driving 
218,934  miles. 

Industrial  Accident  Rate 

There  was  one  lost  time  injury  in 
January  for  a  total  of  1  for  the  calen- 
dar year. 

There  were  only  32  such  injuries  in 
1971  as  compared  to  50  in  1970. 

Equipment 

This  Department  has  made  two  wooden 
models  for  the  demonstration  of  proper 
listing  procedure  in  order  to  reduce  the 
possibility  of  back  injury.     It  is 
planned  to  have  all  employees  attend 
demonstrations  of  the  correct  way  to 
lift  objects. 


Service  Renewals 


January 
1972 


Fiscal 
Year 


Replacement  of  old, 
corroded  or  under- 
sized piping. 


356 


3,767 


Meter 


Repairs 


January 
1972 


Fiscal 
Year 


CDD  -  all  sizes 


455 


3,231 


Peninsula  (inspected 

and  repaired  as  needed)  16 


104 


Oontrfeet  Program 
1,1%,  &nd  2-  intih 


0 


103 
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Flushing 

Area  flushing  was  performed  in  the 
Sunset  Pressure  Zone  in  the  Western  Addition 
and  Pacific  Heights  area. 

January  Fiscal 
1972  Year 


Mains    (all  sizes)       132,200  822,100 

Number  of  individual 
flushings  to  correct 

objectionable  conditions  21  134 


fa 


HETCH      HETCHY      WATER      AMD  POWER 


MEMORANDUM 


DATE:     March  14,  1972 


TO:  JOHN  D,  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


HIGHLIGHTS 

Hetch  Hetchy  Water  and  Power ,  at  the  request  of  the  National  Park  Service  at 
Yosemite  National  Park,  furnished  a  snow  vehicle  and  driver  to  assist  the  Yosemite 
Park  Staff  in  conducting  the  United  States  Secretary  of  The  Interior ,  the  Honorable 
Rogers  C.  B»  Morton,  and  his  staff  on  an  over- the -snow  tour  from  Yosemite  Valley  to 

Glacier  Point  on  February  1,7,  1972.    The  Hetch  Hetchy  vehicle  was  prominent  in 

television  coverage  of  the  event. 

HETCH. HETCHY  OPERATIONS 

Storage  Conditions 

Storage  in  Per  Cent       Storage  in  Per  Cent 

Capacity  in       Acre  Feet  on  of  Acre  Feet  on  of 

Reservoir  Acre  Feet         Mar.  1,  1972         Capacity     Mar.  1,  1971  Capacity 

Hetch  Hetchy         360 , 400  64 , 7 15  18  133,105  36 

Lake  Lloyd            268,800  17 s 102  6  89,025  33 

Lake  Eleanor           27,100                   2,062*  _8                        40**  _1 

656,300  83,879  13  222,170  34 

*As  of  February  28,  1972 
**As  of  January  7,  1971 


-1- 


Water  Regulation  and  Transmission 

The  average  daily  aqueduct  delivery  ©f  water  to  the  Water  Department  which  had  been 
increased  from  approximately  230  mgd  to  240  imgd  on  January  24s  1972  remained  constant 
at  that  figure  during  the  month  of  February , 
Power  Production 

During  the  month  of  February,  Moccasin ,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  43.6509  50.559  and  44.698  million  kilowatthourss  respectively  for  a  total 
of  138.907  million  kilowatthours  having  a  value  in  excess  of  $972,000. 

Scheduled  major  preventative  maintenance  work  was  performed  at  the  Dion  R.  Holm  Power- 
houses, including  replacement  of  a  worn  hydraulic  turbine  runner  wheel  and  water 
regulating  nozzle 8  and  the  replacement  of  2500  gallons  of  insulating  oil  in  one  power 
transformer.    The  insulating  quality  of  this  oil  had  been  found  to  be  below  desired 
levels  during  our  annual  testing  program. 

The  Cherry  Power  tunnel  was  drained  on  February  2X9  1972  to  enable  replacement  of 
deteriorated  protective  devices  at  the  Granite  Portal  Valve  House  ands  als©»  to  permit 
an  inspection  of  the  tunnel  rock  trap.    The  tunnel  was  refilled  the  following  day.  The 
last  time  the  tunnel  had  been  drained  and  inspected  was  in  1964.    Repairs  also  were 
made  to  the  tunnel  inlet  control  valve  at  Cherry  Dam. 

HETCH  HETCHY  ENGINEERING 
Alameda  East  Portal  Substation 

Four  bids  were  received  on  March  6  for  letch  Hetchy  Contract  No.  459  -  Replacement  of 
Electrical  Substation9  Alameda  East  Portal.    The  low  bid  in  the  amount  of  $9^477.00 
was  submitted  by  Brayer  Electric  Company  of  San  Francisco.    The  engineer's  estimate 
was  $9 9 000. 00.    Award  of  this  contract  to  the  low  bidder  is  being  recommended  to  the 

Commission. 


-2- 


Power  Plant  Water  Measuring  Systems 

Two  bids  were  received  on  February  7  for  informal  letch  Hetchy  Contract  No.  424  = 
Plumbing  for  Power  Plant  Water  Measuring  Systems .    Both  bids  exceeded  the  $5^000  limit 
for  informal  contracts  so  the  bids  were  rejected.    Plans  are  being  reviewed  by  the 
department  to  determine  the  procedure,  to  be  followed  to  have  the  work  done. 
Repair  of  Q'Shaughnessy  Dam  Cottage  No,  4 

Bids  will  be  received  on  March  27  for  informal  Hetch  Hetchy  Contract  No.  457  -  Cottage 
No.  49  08Shaughnessy  Dam;,  Renovate  and  Repair.    The  work  under  this  contract  consists 
of  remodeling  the  bathroom^  insulating  the  house  ceiling  and  painting  portions  of  the 
interior.    The  estimated  cost  is  $49800. 
Moccasin  Water  Supply  System 

Bids  will  be  received  on    April  3  for  Hetch  Hetchy  Contract  No.  461  -  Additions  to 
Domestic  Water  Supply  System  at  Moccasin.    The  additions  to  the  water  supply  system 
at  Moccasin  will  improve  the  reliability  of  the  system  which  supplies  Moccasin  and 
the  Moccasin  Point  Recreation  Area.    Funds  for  this  work  are  being  supplied  by  the 
New  Don  Pedro  Project.    The  estimated  cost  is  $34 , 000. 
Muni  Substation  -  BART  Civic  Center  Station 

The  department  is  reviewing  the  30%  design  plans  of  the  Muni  Electric  substation  to 
be  constructed  adjacent  to  the  BART  Civic  Center  Station.  The  plans  were  submitted 
by  the  consultants,  Parsons sBrinckerhof f»Tudor-Bechtei .  This  substation  will  supply 
power  to  the  Muni  Market  Street  Subway  in  that  vicinity. 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Chambers  of  Board  of  Supervisors 
Second  Floor,  City  Hall 

SPECIAL  MEETING 
PUBLIC  HEARING 

March  21,   19  72 
7;30  p.m. 

COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Wei ton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


John  C.  Farrell 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Order: 


7:30  p.m. 


Present : 


Commissioners  Marvin  E.  Cardoza,  Oliver  M. 
Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn 


Absents 


Commissioner  Louis  A.  Petri 


Purpose  of  Meeting: 


PUBLIC  HEARING 


PRESENTATION  of  the  recommendations  of  the 
Municipal  Railway  management  for  the  proposed 
Sunset  District  rail  crossing. 


(A  Sunset  crossing  was  approved  by  the  Public  Utilities 
Commission  as  part  of  the  Muni's  Transit  Improvement 
Program  on  April  13,  1971,  and  by  the  Board  of  Supervisors 
on  May  10,  1971.    The  proposal  has  been  submitted  to  con- 
siderable study  and  public  discussion  in  view  of 
subsequent  objections  raised. 

Before  the  Muni's  rail  network  is  converted  to  subway 
operations,  a  way  must  be  found  to  put  cars  into  service 
on  the  N -Judah  line  without  running  them  the  full  length 
of  the  underground  system  before  backtracking  to  Judah 
Street  and  the  Great  Highway.) 


Commissioner  Cardoza  opened  the  meeting,  stating  that  the  meeting 
was  called  for  a  progress  report  and  public  discussion  on  the  need 
for  and  recommendations  concerning  a  streetcar  track  connection  in 
the  southwest  section  of  the  City,  between  the  L  (Taraval)  and 
N  (Judah)  Lines  —  or  other  proposals  of  alternative  nature. 

He  stated  the  procedure  would  be  as  follows:     Staff  presentation 
first,  after  which  the  members  of  Commission  may  or  may  not  have 
questions.    Then  representatives  of  other  City  departments  would  be 
heard.     In  this  way  the  public  would  be  aware  of  all  aspects  of  the 
program  and  would  be  able  to  so  adapt  its  remarks.    Then  the  public 
would  be  called  on  to  speak. 

In  view  of  the  overflow  crowd  in  attendance  and  the  many  persons 
who  desired  to  speak,  Commissioner  Cardoza  asked  that  each  speaker 
limit  his  or  her  remarks  to  four  minutes.     He  also  asked  staff  to 
make  their  remarks  as  clear  and  concise  as  possible. 

A  statement  by  John  D.  Crowley,  General  Manager  of  Public  Utilities, 

folic wed. 

He  said  that  a  year  ago  when  this  matter  was  before  the  Commission 
it  was  made  clear  that  the  subject  would  be  reviewed  by  the  staff, 
in  consultation  with  other  City  departments  -~  and  discussed 
fully  with  the  public.    This  has  been  done.    The  first  meeting  was 
held  in  the  Lincoln  High  School  auditorium  on  December  2,  1971. 
The  second  meeting  was  held  on  December  14,  1971,  also  at  Lincoln 
High  School.     Both  meetings  were  well  publicized.  Additionally, 
there  were  several  sessions  with  representatives  of  other  City 
departments,  such  as  the  staff  of  the  Department  of  City  Planning, 
and  the  Department  of  Public  Works. 

Mr.  Crowley  said  that  this  hearing  is  in  the  nature  of  a  status 
report  to  the  Commission.     It  is  not  a  decision  meeting. 
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Mr.  Crowley  then  called  upon  Bill  Dorais  to  make  the  staff  pre- 
sentation.    Mr»  Dorais  is  in  charge  of  environmental  coordination 
of  all  Municipal  Railway  construction  projects  under  its  $44  mil- 
lion capital  improvement  program. 

Mr.  Dorais  made  a  2 5 -minute  presentation,  using  slides  to 
illustrate  points. 

Proposed  Solutions; 

All  proposals  fall  into  three  general  concepts: 

1.  A  new  rail  link  between  Taraval  and  Judah  Streets  to 

connect  the  L  and  N  lines . 

2.  A  new  rail  link  to  the  N  line  outside  the  Sunset  District. 

3.  Satellite  carbarn  at  a  new  location  (assuming  site  could 

be  acquired) . 

Construction  Costs; 

1.     Sunset  Crossing  via  Great  Highway: 

Single-track,  tieline  $1  million 

Sunset  Crossing  via  Sunset  Boulevard: 

Double-track,  service  line  $2  million 

?•     18th  Street  crossing  from  Potrero  Yard  to 
Church  Street,  including  cost  of  remodeling 
Potrero 

Double-track,  service  line  $2.23  million 

Bernal  Cut  connection,  from  30th  and  Church 
Streets  to  Ocean/San  Jose  via  San  Jose  Avenue 

Single-track,  tieline  $2.02  million 

Double-track,  service  line  $2.95  million 

3.     Satellite  carbarn  for  20  cars,  near  outer 

terminal  of  N  line  $2.07  million  * 

*Does  not  include  track  connection  between 
Judah  and  Taraval  Streets . 

Travel  Time  for  N  Line  Cars: 

Via  Smb arcade ro  Station:  9,918  hours  per  year 
Via  Sunset  Crossing:  5,121  hours  per  year 

Ope rat Ing  Costs :  Per  Year 

Via  Embarcadero  Station:  Pull-out  &  Pull-in  time,  $160,500 
Via  Sunset  Crossing:  Pull-out  &  Pull-in  time,  $  83,000 


Saving  $  77,500 


Staff's  Recommendations: 


Mr.  Dorais  said  the  first  choice,  for  a  number  of  good  reasons, 
is  Sunset  Boulevard. 

He  emphasized  that  the  Muni  has  no  intention  of  touching  so  much 
as  "one  leaf  of  one  shrub,  or  one  needle  of  cne  pine  tree."  What 
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the  Muni  proposes  in  complete  good  faith,  he  said,  iss 

A  double  track,  full  service  line,  in  the  center  strip 
of  the  roadway .    The  center  strip  would  be  almost  double 
in  width,  the  roadway  would  be  reduced  from  six  10-foot 
traffic  lanes  to  four  wider  lanes  of  11-1/2  feet  each, 
and  the  entire  strip  would  be  replanted  to  lawn. 

*** 

The  members  of  the  Commission  asked  questions  of  Mr.  Dorais. 

Commissioner  Cardoza  then  called  upon  the  representatives  of  the 
other  City  departments. 

James  White,  representing  Allan  B.  Jacobs,  Director  of  Planning, 
presented  Mr.  Jacobs*  comments  on  linking  streetcar  lines  in  the 
Sunset  District. 

In  summary,  he  said  that  the  City  Planning  Department  remains  in 
favor  of  a  Sunset  link  because  of  its  operational  and  service 
value  to  the  City.    But  because  there  is  community  sentiment  in 
opposition  to  the  link,  they  would  suggest  deferring  the  project 
until  the  benefits  and  potential  attractiveness  of  a  similar 
facility  can  be  clearly  demonstrated  to  community  residents. 

Their  staff  recommends  that  Muni  first  reconstruct  both  Junipero 
Serra  (the  M  line)  and  19th  Avenue  (the  K  line)  in  a  manner 
similar  to  the  treatment  proposed  along  Sunset  Boulevard.    Such  an 
illustration  of  "how  to  do"  this  improvement  will  give  the  com- 
munity a  chance  to  evaluate  in  a  very  realistic  and  rational 
manner  the  effect  of  a  rail  link  on  Sunset  Boulevard. 

It  is  their  feeling  that  the  demonstration  can  be  accomplished  and 
the  temporary  operational  arrangements  made,  if  necessary,  within 
the  target  date  set  for  the  opening  of  the  new  Muni-metro. 


Tom  Malloy,  speaking  for  the  Recreation  and  Park  Department,  said 
the  jurisdiction  of  that  Commission  extended  only  to  the  proposal 
for  running  a  track  along  the  lower  Great  Highway.    They  would 
have  natural  concern  about  the  environmental  impact  of  such  a 
connection  because  of  the  proposed    improvement  of  the  upper  Great 
Highway  area  under  the  Golden  Gate  National  Recreation  Area  plan. 

Mr.  Malloy  advised  that  the  Recreation  and  Park  Commission  had  not 
formally  considered  the  matter  of  a  streetcar  link  across  the 
Great  Highway  area?  however,  if  it  was  the  wish  of  the  Public 
Utilities  Commission  that  this  be  done,  it  would  be  presented  to 
them. 

Mr.  S.  Myron  Tatarian,  Director,  stated  the  position  of  the  Depart- 
ment of  Public  Works. 

He  said  a  link  in  the  Sunset  area  is  necessary  from  an  operational 
standpoint.    To  effect  any  long-range  economies  this  is  a  must. 
The  Department  of  Public  Works  preferred  a  single  track  located 
on  the  lower  Great  Highway  location  for  several  reasons. 

1.    Less  environmental  damage  because  of  the  enbankment 
directly  to  the  west. 
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2.  Possibility  of  a  car  storage  under  the  Great  Highway  some- 

time in  the  future. 

3.  Cost  may  be  a  factor— although  by  present-day  standards 

the  $1  million  difference  between  Sunset  Boulevard 
and  Great  Highway  may  not  be  significant. 

4.  Realistically,  automobiles  must  be  provided  for,  and  Sunset 

Boulevard  is  the  carrier  of  vehicular  traffic. 

5.  Upper  Great  Highway  area  will  ultimately  be  recreational 

use  and  if  Sunset  Boulevard  automobile  lanes  are 
diminished  by  trackage,  this  will  force  the  automobiles 
onto  the  neighborhood  streets. 


Commission  Secretary  John  C.  Farrell  read  a  communication  dated 
March  21,  1972,  from  John  Koepke,  Chairman,  Municipal  Utilities 
Committee,  stating  the  position  of  the  San  Francisco  Chamber  of 
Commerce.    They  support  the  proposed  Sunset  Boulevard  crossover. 

*** 

The  following  persons  spokes 

State  Senator  Milton  Marks,  Member,  Senate  Transportation  Committee 
55  Jordan  Avenue ,  San  Francisco 

Felt  this  problem  should  be  resolved  without  destroying  an 
important  part  of  San  Francisco. 

Said  he  was  not  going  to  suggest  any  specific  proposal,  but 
felt  confident  the  Commission  would  take  care  of  the 
problems  of  the  San  Francisco  people  first,  and  secondly 
the  transportation  problems  of  San  Francisco. 


Herbert  Callman  -  1938  -  36th  Avenue 

Not  financially  sound  from  the  dollar  point  of  view  to  put 

Sunset  Boulevard  plan  into  effect. 
Analyzed  the  cost  and  saving  factors,  with  charts. 
In  favor  of  storing  and  crossing  cars  at  Embarcadero  station. 


Thomas  J.  Pope  -  1894  -  36th  Avenue 

Against  Sunset  Boulevard  crossover.     Recited  ecological  impact f 
damage  to  trees,  etc. 

(Said  statement  had  been  made  by  Muni  management  there  had  been 
a  lack  of  interest  shown  in  the  Sunset  crossing.  Requested 
the  minutes  indicate  the  room    was  filled,  with  people 
standing  along  the  walls  and  outer  corridor.) 


Arthur  Goedewaagen  -  2283  -  37th  Avenue 
Against  Sunset  Boulevard  crossover. 

Hired  professional  advice  to  prepare  a  cost  factor  study,  which 
will  forward  to  Department  of  Transportation;  will  present 
their  case  to  the  Board  of  Supervisors,  or  if  necessary 
take  legal  action. 

Shall  commit  themselves  to  protect  the  parkway;  plan  to  plant 
trees  down  the  entire  length  of  Sunset  strip. 
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Joseph  Balanesi,  Jr.,  Parkside  District  Improvement  Club,  Inc. 
924  Taraval  Street 

Against  any  crossover  in  the  Sunset  District. 

Had  submitted  plan  suggesting  two  single-track  exits  from 

underground  -  one  at  15th  Street  and  one  at  Sanchez.  Muni 
apparently  found  plan  too  costly  in  engineering. 


Robert  C.  Kirkwood,  San  Francisco  Planning  &  Urban  Renewal  Assn. 
2710  Filbert  Street  (SPUR) 

SPUR  believes  the  PUC  should  reaffirm  its  intention  to  construct 
a  sensitively-designed  Sunset  Boulevard  revenue  link  to  be 
ready  upon  opening  of  Upper  Market  subway. 

Include  money  in  1972-73  budget  for  landscaping  existing  tracks 
on  Junipero  Serra  and  19th  Avenue  as  a  demonstration  of 
quality  to  be  maintained  on  Sunset  Boulevard. 

In  order  to  avoid  changing  from  three  to  two  lanes  on  Sunset 
Boulevard,  make  it  two  lanes  the  entire  length. 

Great  Highway  and  recreation  area  would  be  damaged  by  even  a 
single  track. 


Norman  Rolfe,  San  Francisco  Tomorrow 
1188  Green  Street 

Majority  of  their  board  favors  Sunset  Boulevard  solution; 

however,  they  did  not  rule  out  a  crossover  at  Great  Highway. 
Only  one  track  should  be  constructed  at  first?  then  if 

necessity  for  revenue  service  develops,  add  another. 
The  landscaping  should  be  legally  established. 
Favors  demonstration  landscaping  be  done  at  Junipero  Serra  and 

19th  Avenue  trackage. 


Arthur  C.  Agnos,  Administrative  Assistant  to  Assemblyman  Leo  T. 
McCarthy,  19th  District,  California  Legislature 

Against  any  linkage  between  the  two  lines  in  the  Sunset  District. 
The  alternatives  have  not  been  explored. 


Howard  W.  Carriel,  Tides  End  Community  Association  (TEKA) 
3919  Noriega  Street 

Against  Sunset  District  tie-line. 

Claimed  Departments  have  not  kept  faith— they  have  hot  held 
announced  "second  series"  of  meetings. 


Suzanne  Ish,  TEKA 
4236  Lawton  Street 

Against  any  tie-line  in  Sunset  District. 

Crossover  at  Great  Highway  is  not  compatible  with  proposed 
improvement  program  under  the  federal  recreation  plans . 


David  G.  Lacey,  Sunset-Parks ide  Education  &  Action  Committee  (SPEAK) 
2950  Taraval  Street 

SPEAK' s  Citizens  Planning  Committee  disapproves  any  tracks  on 
Sunset  Boulevard  or  any  other  Sunset-Parkside  District 
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Street  unless  such  service  is  first  approved  by  those 
served.    Resolution  passed. 
Feel  they  have  a  right  to  more  information;  that  PUC  and  Muni 
staff  have  refused  to  deal  with  them  on  same  responsible 
level. 

Endorses  City  Planning  proposal  of  a  demonstration  project  at 

Junipero  Serra  and  19th  Avenue  trackage. 
Feel  any  solution  would  be  an  operating  procedure  solution. 


Marguerite  Warren,  President,  Sunset  Community  Improvement  Club, 
and  Transportation  Chairman 
1746  -  32nd  Avenue 

Recommend  one  track  line  be  placed  on  lower  Great  Highway. 

Said  people  must  look  to  transportation  in  the  Sunset  District 
in  the  futures-  Geary  Boulevard  rapid  underground  transit 
extending  thru  Sunset  District?  diversion  of  Great  Highway 
traffic  thru  national  park  and  recreation  improvement; 
additional  service  beyond  Market  Street  and  Twin  Peaks 
Tunnel.    The  people  must  have  foresight  and  modern  thinking 
in  the  Sunset  —  if  they  want  nothing,  they  will  get  nothing. 


Elizabeth  Providenty,  representing  Citizens  of  2300  block  of  36th 
2318  -  36th  Avenue  Avenue 

Opposed  to  Sunset  District  crossover. 


Gary  Marsh  -  249  Corbett  Avenue 

Opposed  to  any  crossover  through  the  Sunset  District. 
Proposed  operating  out  of  Geary  carhouse  as  ideal  solution. 

Temporary  solution,  storage  of  N's  and  J*s  at  Embarcadero 

station. 

Would  like  a  thorough  study  of  the  Bernal  Cut  route  made. 


Tom  Engler,  representing  20th  Avenue  -    2174  -  20th  Avenue 
(Left  -  did  not  speak.) 


Dorothy  L.  Clarke  -  2002  -  36th  Avenue 

Supported  Mr.  Goedewaagen * s  opposition  -  against  Sunset 
Boulevard  crossover. 


Bruce  McArthur  -  1632  -  48th  Avenue 

Felt  the  views  of  the  community  should  be  considered. 
Said  there  was  deception  in  the  cost  figures  submitted  by  Muni. 
Proposed  solution  of  turning  the  cars  around  downtown  under- 
ground, out  of  residential  areas. 


Ed  Conroy,  TEKA  -  1648  Great  Highway 

Opposed  to  connecting  link  in  the  Sunset  area;  claimed  it  is 
not  needed. 

Analyzed  the  cost,  effect  on  overall  Muni  system;  safety,  and 
environmental  factors. 
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Allan  Donow,  TEKA  -  1644  Great  Highway 

Proposed  storage  at  Embarcadero,  relabeling  incoming  K's  to 
outgoing  N*s  or  J's. 

Disagreed  with  Muni  facts  supporting  a  Sunset  District  cross- 
over:    { UMTA)  application  for  Federal  grant  for  the 
Municipal  Railway  improvement  program  contained  $600,000 
cost  figure  for  Sunset  Boulevard  crossover,  while  figure 
cited  now  is  $2  million.)     (Probability  of  Sunset  and 
Twin  Peak  tunnel  closings  is  of  minor  consideration.) 


Sarah  Dunn  -  335  Lincoln  Way 

Felt  this  was  a  meeting  after  the  fact. 

Favored  storing  some  cars  at  Embarcadero  station. 

Other  alternates  should  be  considered: 

Loop  cars  at  west  end  of  Duboce  tunnel. 
Use  of  shuttle  bus  between  there  and  Beach. 
Pollution  can  be  cut  by  eliminating  from  the  buses  high- 
powered  motors  emitting  unburned  fuel — not  necessary  on 
San  Francisco  streets. 


Ted  Walker  -  625  Scott  Street 

Favored  the  crossover  link  on  Great  Highway. 

Suggested  alternatives  should  be  further  explored — Bernal  Cut 

probably  the  best. 
Suggested  tying  three  lines — N,  K,  and  J. 


Chas.  Rozema  -  560  Noe  Street 

Said  the  Sunset  Boulevard  crossing  would  improve,  rather  than 
destroy  the  avenue.     It  would  help  prevent  the  boulevard »s 
being  torn  up  for  a  freeway. 

In  favor  of  the  Junipero  Serra  and  19th  Avenue  track  landscape 
demonstration . 


Arthur  Moore  -  734  Bush  Street 

Suggested  that  if  the  project  is  blocked,  the  substitute  use 
of  19th  Avenue  be  explored.    Here  the  tracks  could  be 
extended  from  Judah  to  Buckingham  Way  to  connect  with  the 
M  line. 


Mrs.  Doris  Benedict  -  2035  -  47th  Avenue 

Felt  the  forces  were  seeking  to  pit  one  area  against  the  other. 

Asked  for  unity  in  opposing  tracks  on  Sunset  Boulevard,  the 
Great  Highway,  or  20th  Avenue. 

Pointed  out  City  would  be  imposing  wires  on  a  beautiful  boule- 
vard, while  it  is  removing  them  from  Market  Street  because 
of  their  unsightliness . 


Albert  B.  O'Donnell,  representing  (Taraval)  self  -  2439  -  15th 

Avenue 

(Left  -  did  not  speak.) 
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Clyde  Little 


Objected  to  Canadian  system  slides  being  shown  as  comparison 
for  what  can  be  done  on  Sunset  Boulevard . 


Gerald  Fox 

Felt  City  should  look  into  the  rapid  transit  plans  for  Geary 

Boulevard  and  possible  extension  to  the  Sunset  under  Golden 
Gate  Park,  thence  via  19th  Avenue. 

Proposed  City  agencies  investigate  19th  Avenue  with  a  view  of 
purchasing  property  and  reconstructing  the  line,  upgrading 
19th  Avenue  rather  than  downgrading  Sunset  Boulevard. 


Joe  Tory,  Jr.,  30-year  Sunset  District  resident 

Compared  the  cost  figures  quoted  for  running  down  to  Embarcadero 
and  backtracking,  per  car?  money  spent  on  public  relations; 
cost  of  operating  the  Railway,  etc. 

Said  "Pay  the  expenses,  forget  the  linkage,  and  let  it  go  at 
that ! " 


Mrs.  Fifer,  resident  22nd  Avenue 

Opposed  to  the  rail  linkage  on  Sunset  Boulevard. 

Thought  the  19th  Avenue  idea,  if  properly  done,  the  most  intel- 
ligent approach  to  providing  a  good  rail  link  across  town, 
which  the  Sunset  has  long  needed. 


Hubert  Fiveash,  Sunset  citizen  -  1650  -  36th  Avenue 

Relinquished  his  time;  asked  for  consideration  of  adjournment. 


Commissioner  Flynn  proposed  that  the  Municipal  Railway  staff  be 
instructed  to  reconstruct  the  rail  right-of-way  on  Junipero  Serra 
(M  line)   between  St.  Francis  Circle  and  Ocean  Avenue  in  a  manner 
similar  to  the  treatment  proposed  for  the  Sunset  link,  so  the 
public  would  be  able  to  evaluate  it  as  a  model  project. 

The  Commissioners  concurred,  and  it  was  so  ordered. 


THEREUPON  THE  MEETING  ADJOURNED.    (10:45  p.m.) 


(An  unofficial,  but  detailed,  transcript  of  the  meeting 
can  be    examined  by  contacting  the  Commission  Secretary.) 
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SUNSET  CROSSING  PRESENTATION 


PUBLIC  UTILITIES  COMMISSION 
March  21,  1972 

The  Municipal  Railway's  streetcar  service  is  now  being 

I 

converted  to  a  light  rapid  transit  system.     As  part  of  San  Francisco1 
share  of  the  Bay  Area  Rapid  Transit  District,  BART  is  paying  the 
cost  of  putting  the  Muni's  rail  lines  into  subway  under  the  full 
length  of  Market  Street  to  the  Twin  Peaks  Tunnel.  Construction 
is  now  well  along,  for  example,  on  the  Van  Ness  Avenue  Station, 
to  be  used  exclusively  by  the  five  Muni  rail  lines,  all  of  which 
will  continue  to  run  on  their  present  surface  routes  in  the 
residential  areas.     We  are  building  what  is  called,  variously,  a 
limited  tramway,  a  subway/surface  system,  or  the  Muni  Metro. 

This  program  has  been  given  unstinted  support  by  the 
Federal  Department  of  Transportation,  which  is  paying  two-thirds 
of  the  cost  of  these  new  cars,  and  two-thirds  of  our  $44  million 
Transit  Improvement  Program,  made  necessary  by  the  conversion  to 
rapid  transit. 

This  upgrading  to  subway  operation  is  the  most  momentous 
change  in  the  Muni's  60-year  history.     In  conjunction  with  BART, 
it  will  bring  widespread  improvements  in  the  service  provided  by 
Muni's  railcars,  which  will  share  this  handsome  new  Montgomery 
Street  station  with  BART.     (These  additional  views  illustrate  the 
superb  quality  of  BART's  stations,  and  the  Market  Street  Metro 
stations  now  in  the  design  and  construction  stage.)     The  Market 
Street  subway  will  also  result  in  substantial  realignments  of 
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passenger  riding  patterns  and  make  necessary  a  major  change  in 
the  present  operation.     Every  San  Franciscan  who  presently  uses 
the  streetcar  network  will  be  affected  when  the  subway  conversion 
is  completed. 

As  you  know,  we  will  build  a  new  rail  storage  facility 
on  the  site  of  the  present  coachyard  at  Ocean  and  San  Jose  Avenues, 
after  the  Ocean  Yard  has  been  moved  to  our  new  property  at  22nd 
and  Indiana  Streets.     Ideally,  the  Muni  might  wish  for  a  storage 
yard  at  the  outer  terminals  at  each  of  its  major  lines.  BART, 
for  example,  has  built  just  such  facilities:     the  system's  major 
storage  yard  is  in  South  Hayward,  two  stations  from  the  end  of 
the  Alameda  line;  there  are  yards  at  the  Richmond  and  Concord 
terminals;  and  there  is  storage  track  at  the  Daly  City  station 
on  this  side  of  the  bay. 

But  the  Muni  rail  network  operates  within  the  tight 
confines  of  San  Francisco.     It  would  not  be  economically  possible 
to  buy  the  necessary  sites,  even  if  we  could  find  them  and  get 
permission  to  acquire  them. 

Nevertheless,  the  required  use  of  Ocean/San  Jose  means 
that  every  car  must  begin  its  morning  run  from  this  location 
and  move  empty  for  the  most  part  to  the  end  of  its  route.  This 
is  almost  totally  non-productive  time. 

The  K-Ingleside  line  presents  no  problem,  as  the  route 
begins  on  Ocean  Avenue.     Running  time  to  the  outer  terminals  of 
both  the  L-Taraval  and  M-Ocean  View  lines  is  reasonably  short  — 
and  at  some  future  date,  the  M  line  may  be  connected  directly  to 
the  carhouse.     However,  both  N  line  and  J  line  cars  must  travel 


from  the  carhouse ,  through  the  Twin  Peaks  Tunnel,  to  the  wye 

at  11th  and  Market  Streets.     At  this  downtown  point,  our  single-end 

streetcars  are  turned  around  and  dispatched  to  their  respective 

outer  terminals.     Fifty  minutes  to  an  hour  is  consumed  by  an 

N  car?  40  minutes  for  each  J  car. 

Although  this  arrangement  has  worked  well  enough  on  the 
surface  for  the  past  20  years,  it  was  always  time-consuming, 
added  wear- and- tear  on  the  cars,  and  has  become  increasingly 
expensive.     But  in  any  case,  when  the  Muni  rails  go  underground, 
this  turnback  arrangement  will  be  eliminated;  and  unless  a 
significant  change  is  made  the  Muni  will  be  faced  with  an  operating 
problem  of  major  dimensions:     every  N  car  would  have  to  run  the 
full  length  of  subway  to  the  Embarcadero  Station  terminal,  reverse 
ends,  then  backtrack,  out  through  the  Sunset  Tunnel  and  all  the 
way  to  Judah  Street  and  the  Great  Highway  to  begin  service  in 
the  morning  peak  hour. 

Such  a  procedure  is  inherently  awkward  and  inefficient, 
and  it  was  never  contemplated  that  after  our  enormous  investment 
in  subway  construction  that  the  Muni  should  be  forced  into  it. 
To  solve  this  problem,  the  Muni  first  proposed  three  years  ago 
building  a  cross-Sunset  link  between  Taraval  and  Judah  Streets. 
This  connection  would  provide  a  rational  solution  to  the  operational 
problem;  it  would  hold  down  the  cost  of  pull-out  and  pull-in  time 
to  a  reasonable  level;  and  it  would  provide  much  needed  flexibility 
by  giving  the  Muni  an  alternate  route  in  case  of  stoppage  of 
either  tunnel. 
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Using  the  Van  Ness  crossover  to  reverse  N  cars  would 
provide  a  slight  saving  in  running  time  and  mileage  as  against 
the  full  run  to  the  Embarcadero  station.     However,  to  stop  cars 
on  the  mainline  subway  and  turn  them  back  in  the  flow  of  morning 
rush-hour  traffic  —  day  in  and  day  out        would  inject  the  fourth 
factor  of  safety,  as  well  as  slowing  schedules.     The  management 
of  the  Municipal  Railway  does  not  propose  to  endanger  the  lives 
of  subway  passengers  by  such  a  procedure. 

In  April  of  last  year  the  Muni  recommended  —  with  the 
approval  of  the  Planning  Department  —  routing  the  link  via 
Sunset  Boulevard.     This  link  was  approved  unanimously  by  this 
Commission  and  by  the  Board  of  Supervisors.     Subsequently,  after 
objections  had  been  raised  by  some  residents  of  the  Sunset  District, 
the  Board  of  Supervisors  reversed  itself  and  withdrew  its  earlier 
approval . 

The  Muni,  in  cooperation  with  the  Planning  Department, 
and  with  the  participation  of  citizen  groups  in  the  Sunset,  has 
held  two  widely  publicized  meetings  at  which  the  full  range  of 
suggested  solutions  was  set  forth  and  the  pros  and  cons  were 
discussed  in  the  greatest  detail.     I  should  like  briefly  to  review 
the  many  proposed  solutions  and  then  present  to  you  our  recommendations. 

All  proposals  fall  into  three  general  concepts:  a 
Sunset  District  connection,  a  non-Sunset  connection,  and  a 
satellite,  or  secondary  carhouse. 


To  take  these  three  concepts  in  reverse  order,  the 
following  are  the  possible  sites  for  a  satellite  carhouse: 

1.  Play land- at- the -Beach.     This  site  would  require  a 
rail  connection  through  Golden  Gate  Park  to  reach  the  N  line 
terminal  at  4  8th  Avenue  and  Judah  Street.     If  it  were  built,  the 
next  obvious  step  would  be  to  extend  the  track  further  to  the 

outer  terminal  of  the  L  line. 

i 

2.  Under  the  Great  Highway  south  of  Judah  Street. 

3.  North  of  the  Zoo,  adjacent  to  the  present  L  line 

terminal . 

4.  South  of  the  Zoo  west"  of  Lake  Merced. 

These  latter  three  proposals  are  similar  to  the  Playland 
site,  in  that  a  cross-Sunset  link  would  still  be  necessary  to 
connect  the  L  and  N  outer  terminals . 

5.  Inner  Sunset,  on  the  site  of  Polytechnic  High  School. 

6 .  Under  Duboce  Park . 

7.  Under  Mission  Park. 

8.  The  vicinity  of  30th  and  Church  Streets. 

9.  Potrero  Division.     I  will  come  back  to  this 
proposal  in  just  a  moment. 

The  likelihood  of  the  Muni  obtaining  any  other  new 
location  in  addition  to  22nd  and  Indiana  Streets  is  slight  indeed. 
Playland  has  reputedly  been  sold  recently  for  more  than  $6.5  million, 
and  is  definitely  earmarked  for  housing. 


To  build  under  the  Great  Highway  would  have  cost  an 
estimated  $8.5  million  in  1969  dollars;  if  we  were  to  pick 
surface  sites  at  the  terminal  of  the  L  line;  or  the  terminal  of 
the  N  line;  this  would  involve  the  condemnation  of  commercial 
property  or  private  housing  or  both. 

The  land  south  of  the  Zoo  —  the  old  Nike  site  —  has 
been  declared  surplus  by  the  Federal  government,  but  the  Muni 
cannot  wait  for  a  decision  on  its  disposal,  which  may  be  years 
away. 

Poly  High  School  may  disappear  in  the  near  future,  but 
the  San  Francisco  School  District  cannot  say  what  plans  it  has 
for  the  land.     In  any  case,  there  is  little  chance  that  it  will 
be  declared  surplus.     In  addition,  if  and  when  this  section  of 
the  N  line  is  put  in  subway  from  the  western  portal  of  the.  Sunset 
Tunnel  to  the  vicinity  of  10th  Avenue  and  Judah  Street,  a  surface 
carbarn  at  this  point  would  either  be  worthless  or  would  have  to 
be  converted  for  underground  storage  at  great  expense. 

The  idea  of  building  carhouses  under  city  parks  —  whether 
Duboce,  Mission,  or  any  other  —  is  not  one  which  arouses  widespread 
enthusiasm.     It  may  even  be  that  we've  seen  the  last  parking 
garage  for  autos  to  be  built  under  a  park.     Finally,  a  carbarn 
in  the  vicinity  of  30th  and  Church  Streets  would  require  the 
condemnation  of  many  residential  properties. 


/ . 


To  sum  up,  empty  land  such  as  the  Tubbs  Cordage  site 
is  not  available  in  the  outer  Sunset  or  in  any  other  residential 
neighborhood  of  San  Francisco. 

|  Next,  let  us  consider  the  possibility  of  a  non-Sunset, 
surface  rail  connection  to  put  cars  into  service  on  the  N  line. 
There  are  two.     First,  Potrero.     The  Potrero  coachyard  at  Mariposa 

and  Bryant  Streets  could  be  remodeled  once  again,  at  considerable 

j 

cost,  to  accommodate  streetcars.     This  in  turn  would  create  a  new 
problem  —  where  to  store  the  trolley  coaches  that  would  be  displaced. 

From  Potrero  Yard,  a  new  track  connection  would  have  to 
be  built  west  on  Mariposa  Street  to  Harrison  Street,  where  it 
would  encounter  three  lines  of  busy  Southern  Pacific  freight 
track.     The  line  would  jog  south  on  Harrison  to  18th  Street,  then 
continue  west  on  18th  to  Church  Street,  where  cars  could  be  put 
into  service  in  both  directions .     The  line  would  have  to  be 
double- tracked  along  18th  so  as  to  conform  to  the  movement  of 
heavy  traffic  through  the  heart  of  the  Mission  District. 

The  second  non-Sunset  concept  is  a  rail  link  via  the 
Bernal  Cut,  from  30th  and  Church  Streets  on  the  north,  over  to 
San  Jose  Avenue,  and  south  to  Ocean  Avenue. 

This  proposal  is  superficially  attractive,  in  that  it 
would  presumably  provide  additional  service  for  the  J  line. 
However,  much  of  the  route  is  through  the  cut,  where  it  would 
generate  no  ridership  because  it  would  be  inaccessible.     In  addition, 
there  are  serious  difficulties  involved  in  crossing  under  the 
Southern  Freeway,  at  one  end,  and  in  threading  very  heavy  traffic 
at  the  northern  end  of  San  Jose  Avenue. 


*  i 

Before  taking  up  the  proposed  Sunset  crossings,  I  should 
mention  a  further  scheme  which  has  been  suggested  to  the  Muni. 
This  was  to  modify  the  subway  design  on  outer  Market  Street  to 
accommodate  two  separate  ramps:     one  which  would  surface  into 
15th  Street,  so  that  inbound  cars  could  emerge  from  the  subway 
and  make  a  connection  at  Church  Street.     This  ramp  would  be  used 
in  the  morning  peak.     To  return  cars  to  the  subway  at  other  hours, 
another  ramp  would  connect  Duboce  Avenue  to  the  outbound  subway 
track  via  Sanchez  Street. 

This  proposal  has  been  discarded  because  of  impracticality 
and  excessive  cost.     One  should  not  take  lightly  the  building  of 
a  subway  ramp.     This  view  of  the  Duboce  Portal,  by  which  both 
N  and  J  line  cars  will  enter  the  subway,  illustrates  the  massiveness 
of  such  construction.     The  approximate  cost  of  this  portal  is 
some  $2.5  million. 

Estimated  cost  of  the  two  portals,  or  ramps,  on  15th 
Street  and  Sanchez  Street  is  $5.5  million.     Even  if  they  were 
built,  it  would  still  be  necessary  to  run  N  cars  almost  all  the 
way  downtown  before  they  could  even  be  switched  onto  the  Duboce 
Avenue  trackage. 

This  brings  us  to  the  concept  of  a  surface  connection 
across  the  Sunset  District  between  Taraval  and  Judah  Streets. 
There  are  three  feasible  cross-Sunset  routes  —  20th  Avenue, 
Sunset  Boulevard,  and  Great  Highway.     Twentieth  Avenue  was  once 
proposed  by  BART  as  a  temporary  detour  at  a  time  when  it  was 
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thought  the  Twin  Peaks  Tunnel  would  have  to  be  closed  because  of 
subway  construction.     That  closing  will  not  be  necessary.     In  any 
case,  20th  Avenue  was  not  then,  and  is  not  now,  favored  by  the 
Muni . 

When  we  speak  of  the  Great  Highway,  we  mean  specifically 
Lower  Great  Highway,  which  you  see  in  this  view  looking  north. 
It  would  make  no  sense  to  climb  the  embankment  at  one  end  and 
then  climb  down  at  the  other.     If  a  rail  connection  should  be  built 
on  this  street,  we  would  propose  a  single-track  tieline,  flush  to 
the  Embankment,  in  a  private  right-of-way  protected  from  traffic, 
as  shown  in  this  artist's  conception.     The  right-of-way  would 
occupy  10  feet  of  space  from  a  40-foot  street,  and  would  probably 
eliminate  all  parking  space  on  the  west  side  of  the  street,  unless, 
perhaps,  Lower  Great  Highway  and  48th  Avenue  were  made  a  one-way 
pair.     The  tieline  would  carry  no  passengers,  and  would  serve 
simply  as  a  shuttle  to  get  cars  into  and  out  of  service.  Poles 
to  support  the  overhead  wires  would  be  set  in  the  embankment. 
This  route  would  be  acceptable  to  the  Muni,  and  is  in  fact  our 
second  choice.    It  is  the  preferred  choice  of  the  Dept.  of  Public  Work 

Our  first  choice,  for  a  number  of  good  reasons,  is 
Sunset  Boulevard.     Since  we  have  been  charged  with  plotting  the 
desecration  of  this  parkway,  I  must . emphasize  as  strongly  as 
possible  that  the  Muni  has  no  intention  of  touching  so  much  as 
one  leaf  of  one  shrub,  or  one  needle  of  one  pine  tree. 
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What  the  Muni  proposes,  in  complete  good  faith,  is  this: 

A  double-track,  full  service  line,  in  the  center  strip 
of  the  roadway.     The  center  strip  would  be  almost  doubled  in 
width,  the  roadway  would  be  reduced  from  six  narrow  10-foot  traffic 
lanes  to  four  wider  lanes  of  11-1/2  feet  each,  and  the  center  strip 
would  be  replanted  to  lawn,  not  only  restoring  it  to  its  present 
appearance  but  increasing  the  open  space. 

As  can  be  seen,  no  residences  front  directly  on  the 
Boulevard.     In  addition  to  the  roadway,  the  basic  elements  consist 
of  two  strips  of  heavily  wooded  parkway,  each  96  feet  wide. 
Thus  the  two  residential  streets  of  36th  and  37th  Avenues  are 
protected  both  visually  and  audibly  from  the  traffic  on  the  roadway 
by  the  thick  screen  of  the  two  respective  parkways.     And  the  new 
rail  cars,  being  electric-powered,  are  both  non-pollutant  and 
quieter  than  the  diesel-powered  motor  coach. 

Further,  of  course,  with  the  extension  of  crosstown 
rail  service  it  will  be  possible  to  offer  superior  riding  quality 
to  residents  of  the  central  Sunset,  and  direct,  no-transfer 
service  in  both  directions  leading  not  only  to  downtown  but  to 
such  important  neighborhood  centers  as  the  University  of  California 
Medical  Center. 

I  should  like  to  emphasize  that  the  landscaping  of  this 
strip  is  not  an  empty  promise.     Apart  from  any  other  consideration, 
this  commission  has  guaranteed  to  the  Department  of  Transportation 
that  precisely  this  shall  be  done,  and  the  Department  of  Transportation 
is  a  stickler  when  it  comes  to  enforcing  agreements. 
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Next,  let  us  consider  the  cost  estimates  of  the  various 
alternatives.     First,  to  remodel  the  Potrero  Yard  and  build  a 
double-track  rail  connection  some  6,000   (6,056)   feet  long  between 
the  yard  and  18th  and  Church  Streets,  the  approximate  figure  is 
$2.23  million. 

Second,  to  build  a  rail  connection  between  30th  and 
Church  Streets  and  the  new  Ocean  Avenue  yard  via  the  Bernal  Cut, 
a  distance  of  10,150  feet:     a  single  track  in  private  right-of-way 
$2.02  million;  a  double  track  in  pavement  —  $2.95  million. 

The  cost  of  a  Sunset  crossing  would  be  considerably 
lower  than  either  of  the  above  routes,  as  there  would  be  no  major 
construction  problems,  and  the  distance  —  6  800  feet  —  is  much 
less  than  via  the  Bernal  Cut. 

The  estimated  cost  of  a  single-track  tieline  on  Lower 
Great  Highway  is  $1  million.     The  estimated  cost  of  a  double-track 
connection  on  Sunset  Boulevard  is  $2  million.     Both  figures  include 
landscaping.     Once  again,  it  should  be  remembered,  the  city's 
share  is  only  one-third  of  these  costs. 

As  a  Sunset  crossing  is  already  an  integral  part  of  the 
program  being  funded  by  the  Department  of  Transportation,  any 
other  proposal  —  if  it  costs  more  —  would  require  approval  by 
DOT,  plus  an  additional  contribution  from  city  funds  to  make  up 
the  difference. 
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The  alternative  to  providing  no  connection  at  all  for 
the  N  line  would  mean  that  the  Muni  would  be  forced  into  an 
operation  that  would  be  expensive,  time-consuming,  and  might 
well  slow  down  schedules  throughout  the  entire  subway.  Here 
are  the  figures:     to  run  from  the  Ocean  Avenue  carhouse  to  48th 
Avenue  and  Judah  Street  via  the  foot  of  Market  Street,  would 
require  at  least  55  minutes  of  travel  time  for  every  single  car 
put  into  service  on  the  N  line.     To  reach  the  outer  terminal  at 
48th  Avenue  via  a  Sunset  crossing  would  require  only  29  minutes 
travel  time. 

Even  via  a  Sunset  crossing,  the  non-revenue,  pull-out 
and  pull-in  time  on  the  N  line  would  total  5,121  hours  per  year; 
but  if  each  car  traveled  to  the  ocean  via  the  Ferry  Building  the 
annual  total  would  be  9,918  hours.     Translated  into  dollars,  the 
cost  of  the  long  way  around  —  in  even  figures,  would  be  $160,500 
per  year.     The  cost,  via  the  Sunset,  would  be  $83,000.     The  saving: 
$77,500  per  year,  based  on  current  scales,  but  the  rate  of  increase 
is  6%  per  year. 

It  should  be  emphasized  that  these  figures  represent 
travel  in  hourly  times.     In  terms  of  mileage  traveled,  the  contrast 
is  even  more  startling:     to  reach  48th  Avenue  via  the  Sunset 
would  run  just  under  65,000  miles  per  year;  to  get  there  via  the 
Embarcadero  would  total  almost  153,000  miles  per  year.     Which  is 
to  say  that  if  the  Muni  had  to  go  the  long  way  around,  88,000 
miles  a  year  of  extra  wear  and  tear  would  be  logged  by  cars  dispatched 
to  the  N  line. 


To  operate  under  such  an  arbitrary  and  entirely 
unnecessary  handicap  would  be  to  perpetuate  and  compound  the 
present  procedure  of  reversing  cars  at  the  11th  Street  wye. 
We  do  not  believe  that  the  Muni  Metro,  using  new  cars  in  subway, 
should  be  saddled  with  such  a  limitation.     Further  the  cost  of 
such  built-in  waste  would  be  added  to  the  Muni's  deficit  and 
would  have  to  be  paid  for  by  every  taxpayer  in  San  Francisco. 

A  proposed  new  streetcar  line,  the  first  in  the  country 
in  25  years,  is  an  exciting  concept  which  has  attracted  national 
attention,  most  recently  being  mentioned  in  an  article  in  the 
New  York  Times  on  February  6th  of  this  year.     The  extension  of 
the  limited  tramway  is  going  forward  in  a  dozen  European  cities. 
Here  is  an  example  of  new  construction  in  Amsterdam  —  Route  17 
in  Osdorp,  running  in  a  reserved  right-of-way.     Other  American 
cities  besides  San  Francisco  still  run  limited  tramways  —  this 
is  Beacon  Street  in  Boston,  and  this  is  the  well-to-do  suburb  of 
Shaker  Heights  in  Cleveland.     Both  of  these  systems  will,  like 
ours,  be  upgraded.     In  New  Orleans  the  St.  Charles  Avenue  line 
,runs  five  miles  out  from  downtown  in  this  landscaped  right  of 

/  way. 

A  fundamental  point  about  the  use  of  Sunset  Boulevard 
for  the  Muni  Metro  is  that  the  center  strip  will  provide  a  protecred 
right-of-way  for  the  new  railcars  so  that  surface  traffic  cannot 
interfere  with  their  operation. 
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Finally,  it  is  the  considered  judgment  of  the  Municipal 
Railway  management  and  its  consultants  that  the  choice  of  Sunset 
Boulevard  for  a  rail  link  is  far  superior  to  any  other  route  in 
terms  of  environmental  impact.      As  we  have  noted,  it  would  not 
be  necessary  in  any  way  to  trim,  cut,  intrude  on  or  otherwise 
disturb  the  superb  growth  of  Monterey  pine  and  fir  trees  and 
landscaped  shrubbery,  nor  the  walkways  and  bicycle  and  equestrian 
paths. 

An  extension  of  rail  transit  of  the  sort  envisioned 
in  this  project  would  have  the  further  beneficial  effect  of 
protecting  Sunset  Boulevard  from  becoming  another  high-density 
thoroughfare  used  solely  by  automobiles.     Continued  concentrations 
of  auto  traffic  will  eventually  downgrade  increasingly  large  areas 
of  San  Francisco.     Our  goal  is  to  reduce  the  use  of  private 
autos  by  making  public  transit  more  desirable  from  the  standpoint 
of  cost,  convenience  and  comfort.     This  project  is  a  major  step 
toward  achieving  that  goal,  and  conforms  with  this  Commission's 
policy  of  extending  electric  transit  wherever  possible. 


LINKING  STREET  CAR  LINES  IN  THE  SUNSET  DISTRICT 

■ 

The  City  Planning  Department,  in  cooperation  with  the  Public  Utilities 
Commission  and  various  community  groups  and  concerned  citizens,  sponsored  two 
community  meetings  in  December,  1971,  to  discuss  the  Municipal  Railway's  pro- 
posal to  link  the  N  and  L  street  car  lines  in  the  Sunset  District  as  a  way  to 
solve  an  operational  problem. 

The  purpose  of  these  meetings  was  to  describe  in  detail  the  operational 
problem  faced  by  Muni  in  making  the  new  Muni -Metro  system  work  and  to  hear 
community  reaction  to  a  number  of  possible  solutions,  many  of  which  would 
directly  affect  the  Sunset  District. 

The  various  proposals  heard  and  discussed  fell  into  five  general  cate- 
gories: 

(1)  Rail  links  across  the  Sunset  -  Parks id©  area 

(2)  Additional  car  storage  facilities 

(3)  Connecting  links  outside  the  S unset-Parks ide  area 

(4)  Modification  to  construction  now  being  done  under  Market  Street,  and 

(5)  Changes  in  operating  procedures. 

)      The  best  overall,  long-range  transportation  planning  solution  for  the  City, 
in  the  view  of  the  City  Planning  Department,  involves  a  cross-Sunset  tie  pro- 
viding new  street  car  services  located  on  Sunset  Boulevard.    It  is  the  solution 
that  most  reasonably  solves  Muni 8 s  operational  problem  while  at  the  same  time 
improving  the  level  of  service  for  the  entire  transit  systeuw    In  terms  of 
improved  transit  service c  operating  lines  would  include  the  five  trunk  lines 
we  have  now,  plus  two  new  lines:    one  coming  out  West  Portal  along  Taraval, 
then  crossing  to  Judah  and  to  the  Great  Highway  terminal  near  Golden  Gate 
Park;  and  the  other  coming  out  Sunset  Tunnel  at  Cole,  past  UC  Medical  Center 


to  Judah,  then  crossing  to  Taraval  and  ending  at  the  zoo.    This  additional 
service  would  improve  cross-town  transit  and  open  up  to  the  transit  patron 
major  areas  of  the  city  now  difficult  to  reach  by  public  transit.    This  solu- 
tion would  also,  of  course,  eliminate  Muni's  operational  problems  involved  in 
reversing  cars  by  means  of  a  cross-over  in  the  Muni  tunnel  west  of  the  new 
Van  Ness  Station  and  reduce  the  non-revenue  time  for  the  N-car.    J-car  dead- 
head time  would  be  substantially  reduced  by  overnight  storage  of  J-cars  in  the 
Embarcadero  station. 

There  are,  however,  two  factors  which  taken  together  would  seem  to  indicate 
taking  another  approach  to  the  solution  of  the  problem.    The  first  is  the  very 
strong  community  sentiment,  voiced  at  community  meetings  and  in  numerous  ex- 
changes with  the  City  Planning  Department  and  Muni  about  the  environmental 
impact  of  a  cross-Sunset  link,  particularly  one  located  on  Sunset  Boulevard. 
The  second  is  that  the  operating  problem  is  one  that  does  not  require  an  im- 
mediate working  solution,  since  the  new  Muni-Metro  system  will  not  be  opera- 
tional until  1975.    Given  these  two  factors,  our  staff  recommends  that  Muni 
first  reconstruct  and  landscape  Juniper©  Serra  between  Ocean  and  Sloat  (the 
K  line)  in  a  manner  similar  to  the  treatment  proposed  along  Sunset  Boulevard. 
It  would  seem  that  reconstruction  on  this  segment  of  the  K  line  could  be  ready 
for  immediate  programming.    Reconstruction  and  landscaping  of  the  M  line  would 
also  be  desirable.    This  project  would  present  more  problems  in  terms  of  imme- 
diate programming  because  (1)  only  part  of  the  project  area  has  been  included 
in  the  present  Muni  improvement  program;  and  (2)  considerable  coordination 
with  the  State  Highway  Department  would  be  required  since  19th  Avenue  is  a 
state  highway. 


Such  an  illustration  of  "how  to  do"  Muni  rail  improvements  would  give  the 
community  a  chance  to  evaluate  in  a  very  realistic  and  rational  manner  the 
effect  of  a  rail  link  on  Sunset  Boulevard. 

The  Muni-Metro  expects  to  go  into  subway  operation  early  in  1975.  This 
means  that  were  high  priority  given  to  the  improvements  noted  above,  the  pro« 
ject  could  be  completed  prior  to  1974.    If,  then,  the  methods  used,  the  ap- 
pearance and  the  design  of  this  transit  street  was  deemed  suitable  for  Sunset 
Boulevard,  the  Sunset  Boulevard  cross-connection  could  be  completed  prior  to 
opening  of  Muni-Metro  subway  operations  in  1975. 

There  would  appear  to  be  ample  time  to  allow  for  the  demonstration  pro- 
ject and,  then,  If  the  design  concept  used  In  the  demonstration  is  seen  as  a 
suitable  treatment  for  Sunset  Boulevard,  construction  of  that  link  before  the 
1975  opening  of  the  new  Muni-Metro.    If,  however,  any  emergency  arose  or  there 
was  a  delay  in  the  demonstration  project  and  construction  of  the  link, a  short- 
term  administrative  solution  for  the  operating  problems  would  seem  to  be  pos- 
sible.   This  solution  would  entail  deadheading  cars  to  the  Embarcadero  Station. 

■  We  are  advised  that  this  solution  involves  an  operating  cost  of  $75,000 
to  $100,000  more  than  operating  costs  would  be  on  a  Sunset  Link,  using  the  new 
Muni-Metro  cars.  This  figure  is  based  on  1972  costs,  and  could  be  expected  to 
increase  significantly  in  the  next  few  years  and  thereafter  due  to:  (1)  addi- 
tional cars  added  to  the  system;  and  (2)  expected  shifts  in  operating  expense 
due  to  increased  salary  requirements.  These  two  factors  could  mean  a  doubling 
of  the  annual  operating  figure  within  five  years. 

To  summarize,  the  Department  remains  in  favor  of  a  Sunset  link  because  of 
its  operational  and  service  value  to  the  City*  But  because  there  is  community 
sentiment  in  opposition  to  the  link,  we  would  suggest  deferring  the  project 
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until  the  benefits  and  potential  attractiveness  of  a  similar  facility  can  be 
clearly  demonstrated  to  community  residents.    It  is  our  feeling  that  the 
demonstration  can  be  accomplished  and  the  temporary  operational  arrangements 
made,  if  necessary,  within  the  target  date  set  for  the  opening  of  the  new 
Muni  Metro. 
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Call  to  Order: 


2:30  p.m. 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn, 
Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  March  14, 
1972  were  approved. 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Flynn,  the 

NO.  following  resolution  was  adopted: 

72-0084    d  Approval  of  Department  of  Public  Works'  proposal 

for  relighting  O' Shaughnessy  Blvd.  between 
Portola  Drive  and  Elk  Street 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0085    H  Approval  of  Department  of  Public  Works'  proposal 

for  relighting  at  various  locations  along  cable 
car  routes 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0086    H  Approving  collections,  transfer  and  abandonment 

of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power  -  Month  of  February  1972 

Vote:    7iyes -Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0087    W  Award  of  WD  Contract  Ho.  1564  -  Laying  of  20-Inch 

Steel  Main  in  Wood,  Anza,  O' Far re 11  and  Lyon 
Streets  -  Underground  Construction  Company,  Inc* , 
San  Leandro  -  Net  amount,  $129,800.00 

Vote:    Ayes-Cardoza,  Rousseau,   Diviny*  Flynn, 
Petri 

On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0088    W  Approving  payment  of  claims  -  San  Francisco  Water 

Department  -  Month  of  February  1972 
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Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable  - 

San  Francisco  Water  Department  -  Month  of  January 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Bid  Call,  WD  Contract  isfo.  1576  -  For  the  Repaving 
of  Street  and  Sidewalk  Openings  for  the  San  Fran- 
cisco Water  Department  for  the  Fiscal  Year  Ending 
June  30,  1973. 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Departmental  request  for  funds  -  San  Francisco 
Water  Department 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Amendment  and  Modification  No.  1  to  agreement 
with  State  of  California  for  steam  bus  demonstra 
tion  project 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri ,  the 
following  resolution  was  adopted: 

Supplemental  Budgets,  1972-73,  $9,169,  and 
adjustment  of  permanent  salaries  account,  various 
departments  in  accordance  with  1972-73  Salary 
Standardization  Ordinance 

Vote:  Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 
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In  memoriam  -  George  W.  Pracy,  General  Manager 

and  Chief  Engineer,  San  Francisco  Water  Department, 

Retired,  1957  -  Died,  March  1,  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn , 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 

following  resolution  was  adopted: 

Approving  payment  of  claims  against  the  Municipal 

Railway  -  Total  amount,  $4,599.35 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 

Petri 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Selmar  J.  Monro,  Chairman  of  the  Grand  Jury  Public  Utilities 
Committee,  present  at  the  meeting,  was  introduced  by  Commissioner 
Cardoza. 


****** 


Resolution  No.  72-0092  -  Amendment  to  agreement  with  State  of  Calif- 
ornia for  experimental  operation  of  a  steam  bus  by  the  Municipal 
Rai lway . 

Municipal  Railway  General  Manager  John  M.  Woods  explained  that  the 
purpose  of  the  amendment  is  to  extend  the  time  limit  of  the  project 
from  April  30,  1972,  to  September  30,  1972.     In  addition,  the  original 
proposal,  adopted  by  Resolution  No.   71-0137,  April  13,  1971,  called 
for  a  testing  period  of  six  months.     The  Department  of  Transportation 
and  Scientific  Analysis,  Project  Manager  for  this  particular  project, 
and  Lear  Motor  Corporation,  the  vender,  have  now  requested  the  public 
demonstration  period  be  reduced  to  60  days. 

The  amendments  will  not  increase  the  cost  of  the  agreement  to  City. 

Mr.  Woods  reported  that  the  Municipal  Railway  staff  will  make  a  final 
check  next  week  on  the  pressure  system  of  the  demonstration  steam 
bus  at  Lear's  plant  in  Reno.     The  vehicle  will  then  be  moved  to 
Sacramento  for  demonstration  to  the  State  Legislature,  which  entered 
into  the  project  agreement with  the  Department  of  Transportation. 

The  vehicle  is  to  be  returned  to  Reno  for  any  necessary  adjustments, 
then  moved  to  San  Francisco  for  the  60-day  trial  service.  This 
will  commence  mid-April,  Mr.  Woods  said. 

A  Municipal  Railway  driver  will  operate  the  vehicle,  probably  on  a 
shopper  shuttle  line  at  first,  and  later  on  other  runs  where  grades 
do  not  exceed  6  percent.     The  bus  will  be  well  identified. 


72-0094  W 
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Commissioner  Petri  inquired  as  to  the  insurance  coverage. 

According  to  Mr.  Woods,  Lear  Motor  Corporation  is  to  provide  all 
insurance  for  the  power  system,  the  Municipal  Railway  will  be 
obligated  to  cover  any  liability  from  operation  of  the  vehicle. 

During  discussion  by  the  Commission  as  to  operation  of  the  steam 
power  system,  consumption  of  fuel,  emission,  etc.,  Lewis  Lindsay  of 
San  Francisco  Citizens  Planning  Committee  offered  a  few  comments. 

He  discussed  the  advantages  of  the  City's  operating  its  transit 
system  on  rails  rather  than  on  rubber  tires,  and  said  the  steam  bus 
demonstration  would  be  5  times  more  effective  if  it  were  placed 
on  rails  rather  than  a  rubber-tired  bus. 

He  asked  the  status  of  City's  participation  in  the  kinetic  energy 
fly  wheel  development  program  which  had  been  considered  by  the 
Commission. 

Mr-  Crowley  reported  that  his  office  is  in  correspondence  and  has 
met  with  Robert  A.  Hemmes ,  Associate  Administrator  for  Research, 
Development  &  Demonstration,  Department  of  Transportation  Urban  Mass 
Transportation  Administration,  in  Washington.    Their  Bus  Program 
Division  is  currently  reviewing  City's  proposal  for  using  the 
Municipal  Railway  facilities  for  developing  the  kinetic  energy  wheel. 
This  Friday,  Mr.  Crowley  and  his  staff  are  meeting  with  Lockheed 
people  on  this  matter. 


****** 


The  Secretary  announced  the  death  on  March  1,  1972,  of  former 
General  Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, George  W.  Pracy,  who  retired  in  1957. 

In  recognition  of  Mr.  Pracy' s  48  years  of  service  of  supplying  water 
to  San  Franciscans,  and  his  many  professional  accomplishments  and 
community  contributions,  the  Commission  unanimously  adopted  Resolution 
Wo.  72-0094,  adjourning  the  meeting  in  his  memory. 


****** 


Communications : 
done 


****** 


Roll  Call: 

Commissioner  Cardoza  expressed  the  gratitude  of  the  Commission  to 
Mr.  Crowley,  Mr.  Woods  and  the  Railway  staff  for  a  job  well  done 
in  the  rescheduling  in  the  Municipal  Railway  service  cutbacks. 
He  also  complimented  the  staff  and  Bill  Dorais  on  the  Sunset  District 
cross-over  presentation  at  the  PUC  night  meeting  last  week. 


****** 

72-66 


THEREUPON  THE  MEETING  ADJOURNED. 


C3a 


fohn  C.  Far  re  11 
Secretary  and  Assistant 
General  Manager 


72-67 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NcOs  v.  %2  SZ^l, 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  56  mercury  vapor  street  lights  on  07 Shaughnessy 
Blvd.,  between  Portola  Drive  and  Elk  St.,  as  depicted  in  their 
Drawings  SHI-10971.1,  SHI -11071.1,  SHI-11171.1,  SHI-11271.1,  SHI -11371.1  & 
SHI-11471.1  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works1  proposal  for  relighting  0' Shaughnessy 
Blvd.,  between  Portola  Drive  and  Elk  St.  with  the  provision  that 
construction  methods,  component  selection  and  other  details  meet 
with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the.  Public  Utilities  Commission 

MARCH  2  81972 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with  the 
Administrative  Code,  has  submitted  to  this  Commission  plans  for  installing 
4  mercury  vapor  street  lights  at  various  locations  along  cable  car  routes, 
as  depicted  in  their  Drawings  SEL-4499 ,  SEL-4497  and  SEL-4506  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works1  proposal  for  relighting  various  locations  along  cable 
car  routes  with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau  of 
Light,  Heat  and  Power. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    (  MARCH  2  8  137? 

at  its  meeting  of.  :  '    _^  j 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  :  


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power,  and  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  February  1972: 

Bureau  of  Light,  Heat  and  Power  $^,333.93 
thru  the  Bureau  of  Delinquent  Revenue 

Total  Collections  $5,156.69 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  de- 
linquent accounts  in  the  amount  of  $U86.00  from  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection;  and  approves  aban- 
donment under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  amount  of 
$3,156.82. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*m     «    f  MARCH  2  8  1972     m  - 

at  its  meeting  oj.   I  ]     /?  SI       — 7 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1564  -  Laying  of  20-Inch  Steel  Main 
in  Wood,  Anza,  O'Farrell  and  Lyon  Streets  - 
to  Underground  Construction  Co.,   Inc.,  in 
the  net  amount  of  $129,800.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 

RESOLUTION  No  IT.  w.  *± 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No.  16527  adopted  July  16,  1956,  payment  of  dam- 
age claims  totaling  $183, 00  settled  during  the  month  of  February  1972  by  the 
San  Francisco  Water  Department  and  detailed  on  Revolving  Fund  Voucher  No. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  b_v  the  Public  Utilities  Commission 

.    ••  .    t  M  A  MM-  2  8  -1972      r\  * 

at  xts  meeting  oj._  /  /  /? 


t 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N&_LZ  


RE SOLVED,     that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  Water  Department 
General  Manager  and  Chief  Engineer,  and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollectable  Accounts 
Receivable  which  are  more  than  ninety  days  past  due,  month  of 
January  1972,     in  the  amount  of  $5,891.25  per  San  Francisco 
Water  Department  list  of  January  31,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
«  its  meeting  of  (L£j       &  <$<M<lWL^ 


scretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby 
authorizes  Bid  Call  as  follows: 


WD  Contract  No.  1576 — For  the  Repaying  of  Street 
and  Sidewalk  Openings  for  the  San  Francisco 
Water  Department  for  the  Fiscal  Year  Ending 
June  30,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


MARCH 


7" 


Secretary  and  Assistant  General  Manager 


PU  B  L IC  UT I  LI  TIES  COMM ISSIOK 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  


RESOLVED t  That  this  Commission  hereby  requests 
the  Controller's  approval  of  San  Francisco  Water  Department 
Request  for  Funds  #503  to  cover  the  estimated  deficit  for 
the  balance  of  the  fiscal  year. 


To:     Appropriation  1.745.200.000  - 

Contractual  Services  $86,000.00 

From:     Appropriation  1.603.830.000  - 

Bond  Interest  and  Redemption  86  , 000 .00 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

fvf  A  P  C  M    O  Q   1  Q"70 
at  its  meeting  of,   1  6  L'   ; ^  *  i~ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._  ~  """"  *~ 


WHEREAS,  The  Public  Utilities  Commission  by  Resolution  No. 
71-0137,  adopted  April  13,  19  71,  authorized  the  General  Manager  of 
Public  Utilities  to  enter  into  an  agreement  with  the  State  of 
California  for  the  experimental  operation  of  a  steam  bus  by  the 
Municipal  Railway;  and 

WHEREAS,  The  State  of  California  now  wishes  to  amend  and 
modify  said  agreement  by: 

1)  Extending  the  project  period  from  April  30,  1972  to 
September  30,  19  72, 

2)  Limiting  the  actual  revenue  passenger  demonstration 
to  sixty  days. 

3)  Providing  that  the  demonstration  bus  will  return 
to  the  Vendor  (Lear  Motors  Corporation)  after  completion  of  the 
public  demonstration  period,  that  the  Vendor  will  make  improvements 
and  modifications  to  the  operating  power  system,  that  the  Contractor 
(Municipal  Railway)  shall  cooperate  with  the  State  in  all  reasonable 
tests  and  demonstrations  deemed  necessary  by  the  State  and  the 
Contractor  to  measure  and  evaluate  this  improved  power  system 
performance, 

WHEREAS,  The  amendments  and  modification  will  not  increase 
the  cost  of  the  agreement  to  the  City  beyond  the  fifty  thousand 
($50,000.00)  dollars  previously  committed  for  personnel,  equipment, 
maintenance  facilities,  insurance  and  other  services;  therefore 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  said  amendment  and  modification  No.  1  to  the  Steam  Bus 
Demonstration  Project  Agreement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

* * mee„!g of  MARCH  28  1972  ri__^        n   M       ,  . a 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.    -  ~  "  <JO 


RESOLVED,  That  the  budget  estimates  for  the 
fiscal  year  1972-1973,  as  prepared  by  the  General  Manager 
of  Public  Utilities,  which  were  approved  by  Resolution 
No.  72-0018  on  January  25,  1972,  be  amended  by  the 


amount  of  Supplemental  Budgets  as  listed  below: 


Water  Department  $  7,065 

Hetch  Hetchy  Project  2,104 


$  9,169 

and  be  it  further 

RESOLVED,  That  the  supplemental  budget 


estimates  in  the  amounts  indicated  be  filed  with  the 
Controller  in  accordance  with  the  provisions  of  Charter 


Section  69;  and  be  it  further 

RESOLVED,  That  the  permanent  salaries  account 
of  the  various  bureaus  and  departments  of  the  Public 
Utilities  Commission  be  adjusted  in  accordance  with 
provisions  of  the  1972-1973  Salary  Standardization 
Ordinance, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

M  A  R  C  H  2  ":'-7'> 


at  its  meeting  of. 


6  ^tUAjJJ! 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   ^  w  ^ 


WHEREAS,  Mr.  George  W.  Pracy  was  involved  in  supplying 
water  to  San  Franciscans  for  48  years  beginning  with  the 
Spring  Valley  Water  Company,  and  terminating  with  his 
retirement  in  1957  as  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department;  and 

WHEREAS,  Accomplishments  in  this  period  of  service 
began  with  installation  of  the  air  lift  pumping  system  in  the 
Pleas anton  well  field  in  1910,  and  continued  with  the 
establishment  of  universal  metering  in  1916,  expansion  and 
improvement  of  the  distribution  pipe  system,  the  establishment 
of  adequate  covered  reservoir  storage  in  the  City,  and  many 
other  water  system  improvements  that  gave  consumers  excellent 
water  service  and  helped  San  Francisco  become  one  of  the  few 
cities  with  a  Class  II  Fire  Defense  Grading;  and 

WHEREAS ,  Mr.  Pracy 's  professional  and  community 
contributions  were  recognized  by  honoring  him  with  the  offices 
of  President  of  the  San  Francisco  Section  of  the  American 
Society  of  Civil  Engineers ,  President  of  the  American  Water 
Works  Association,  President  of  the  San  Francisco  Kiwanis 
Club,  and  Chairman  of  the  Board  of  Trustees  of  Cogswell 
Poly technical  College;  now,  therefore,  be  it 

None 

RESOLVED,  That  this  Commission,  having  learned  with 
a  deep  sense  of  sorrow  of  Mr.  Pracy's  passing,  and  being 
fully  aware  of  the  respect  with  which  he  was  held  by  those 
who  knew  and  worked  with  him,  hereby  adjourns  its  meeting 
of  March  28,  1972 ,  in  his  memory,  and  instructs  the  Secretary 
to  forward  a  suitably  executed  copy  of  this  Resolution  to 
Mrs .  Pracy  and  other  members  of  Mr.  Pracy 's  family. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  M  A  r(  C  H  2  8  1972 

at  its  meeting  of  .  ;  


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  ?2-0084- -MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non  -  litigated  S  e  1 1 1  erne  nt  s 

SC  California  State  Auto- 
mobile Association  and 
Albert  C.  Ambrose 

MC    Rosamond  Hart 

TC    Nancy  Dai  Tai  Louie 

CC    Prank  Vella 

Litigated  Settlements 
None 


Date  of  Accident 
February  4,  1972 

March  12,  1971 
October  23,  1971 
February  6,  1972 


Settlement 
$  622.35 

1,500.00 
1,750.00 

727*00 


Judgments 
None 


Appropriation  No.  1. 735.804.000 


4,599»35 


CC 


AND  BE  IT  FURTHER  RESOLVED,   That  the 
portion  of  Resolution  67-0873-MR  adopted  10-3-67, 
pertaining  to  the  sum  of  ;i?579»96  payable  to 
Insurance  Company  of  North  America  and  Douglas 
J.  Sheft,  be  rescinded.     This  amount  was  allotted 
from  Appropri  at  ion_     7_35»_804  °000 .  $ 


■579-96 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  28,  1972° 


Secretary  and  Assistant  General 


lager 


6  ^-^miUJL^ 


MONTHLY  REPORT  FOR  FEBRUARY  1972 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:      General  Manager  and  Chief  Engineer 

Water  Supply: 


1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  47$  to  54$  of  normal  as  of  March  20; 
Alameda  watersheds  averaged  from  51%  to  5&%  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  242 . 4  million 
gallons  per  day  (MGD)  for  the  month  of  February. 

3-     Sunol  Valley  Filtration  Plant  treated  2*1  MGD. 

4.  Consumption  (MGD  average): 

February  1972  -  195.1)     0>88  cent  more 

Feoruary  1971  -  193.4)  * 

12  Months  preceding: 

March  1,  1972  -  247.8)  Q 
March  1,  1971  -  247.5)  P 

5.  Storage  (million  gallons)  as  of  March  20: 
Alameda  Dlv. 

1972  -  28,370)  23.9  per  cent  less 

1971  -  37,279) 

Peninsula  Div . 

1972  -  21,123)  0  0 

1971  -  21,749)  2#9  Per  cent  less 

Total 


1972  -  49*493)  n*  c 

1971  -  59^028)  l6p6  per  cent  less 


Operations  and  Maintenance 


BARTD 

Powell  Street  Station 

All  work  on  the  6-inch,  the  8-inch,  and  the 
12-inch  mains  in  this  area  has  been  completed. 

Davis  Street  Station 

The  12-inch  and  16-inch  mains  have  been 
installed  but  not  chlorinated. 

Market  Street 

As  part  of  the  Market  Street  beautif ication  plan,  the 
Water  Department  is  replacing  most  of  its  mains  between 
Van  Ness  Avenue  and  the  Embarcadero.     Actual  completed  work 
is  considerably  behind  scheduled  completed  work  due  to  un- 
anticipated difficulties  in  the  existing  underground 
conditions  and  in  traffic  control. 

Sunset  Reservoir 

The  South  Basin  (capacity  87.3  million  gallons)  of 
Sunset  Reservoir  was  cleaned,  refilled,  and  returned  to 
service  on  February  28  after  inspection  by  the  State 
Division  of  Dam  Safety.     Leakage  is  now  less  than  one-half 
gallon  per  minute. 

Grand  Jury 

On  February  15  at  425  Mason  Street,  Mr.  Frye  gave  a 
briefing  of  Department  operations  to  members  of  the 
Public  Utilities  Committee  of  the  Grand  Jury  -  Messrs. 
Monro,  Chairman;  Glover  and  Guilfoy. 

Engineers1  Week  Banquet 

On  February  24  Mr,  Frye  attended  the  Engineers 1  Week 
Banquet.     It  was  held  under  the  auspices  of  Engineers' 
Week  Committee  of  which  Mr.  Frye  was  General  Chairman. 

Balancing  Reservoir  -  Supplemental  Appropriation 

On  March  1  Mr.  Frye  attended  the  Finance  Committee, 
Board  of  Supervisors  meeting  at  which  time  approval  was 
given  for  a  supplemental  appropriation  for  construction 
of  a  Balancing  Reservoir  and  Pumping  Plant.     On  March  13 
Mr.  Frye  attended  the  full  Board  of  Supervisors  meeting. 
The  Board  approved  adoption  of  the  supplemental  appropri- 
ation. 


V 


Commendation 

The  Chief  of  Police*  San  Francisco  Police  Department, 
commended  seven  Department  employees  for  rendering  aid  to 
policemen  on  January  21,  1972.     The  employees  assisted 
policemen  in  subduing  and  arresting  a  violently  resisting 
suspect  who  had  attempted  to  steal  a  truck  and  assaulted 
several  persons  during  the  attempt. 

Water  Sales 


February 
1972 

$1,774,9^0 


Fiscal  Year 
1971-72  to 

February  29 

$17,375,979 
Leases  and  Permits 


Total  Collections 

February 
1971 

$1,321,855 
Net  Paying  Sales 

Fiscal  Year 
1970-71  to 

February  29 

$16,888,442 


Increase 


$453,085 


Increase 


$487,537 


Rents  for  the  month  of  January  included: 

Santa  Clara  Sand  and  Gravel  $  2,038 
Crystal  Springs  Golf  Course      $  4,874 

Continuing  Program 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted 
on  17  vehicles. 

Vehicular  Accident  Rate 

During  the  month  of  February  there  were  three 
accidents  in  one  of  which  the  Department  driver  was 
at  fault,    Our  frequency  rate  for  all  accidents  was 
14.72  per  million  miles  while  driving  203,754  miles. 

Industrial  Accident  Rate 

There  were  3  lost  time  injuries  in  February  for 
a  total  of  4  for  the  calendar  year. 


>3" 


Service  Renewals 


Replacement  of  old, 
corroded  or  under- 
sized piping 

Meter  Repairs 


February 
1972 


415 


February 
1972 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Contract  Program 

1,  1-1/2,  and  2-inch 

Flushing 

Area  flushing  was  performed 
Zone  in  the  Western  Addition  and 


477 


15 


12 


Fiscal 
Year 


4,182 

Fiscal 
Year 

3,708 
119 
115 


in  the  Sunset  Pressure 
Pacific  Heights  area. 


Mains  (all  sizes)  in  linear  feet 

Number  of  individual 
flushings  to  correct 
objectional  conditions 


February 
1972 

135,300 


22 


Fiscal 
Year 

957,400 


156 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

April  11,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Order: 


2:30  p.m 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M, 

Rousseau,  H.  Welton  Flynn,  Louis  A.  Petri 

Absent:  Commissioner  Joseph  J.  Diviny 


The  minutes  of  the  special  meeting  of  the  Commission  held  March  21, 
1972  and  the  regular  meeting  held  March  28,  1972  were  approved. 


RESOLUTION  On  motion  of  Flynn,  seconded  by  Petri,  the 

NO,  following  resolution  was  adopted: 

72-0095    H  Award  of  HH  Contract  No.  461  -  Improvement  to 

Domestic  Water  Supply  system  at  Moccasin  -  E.  H. 
Morrill  Company,  Berkeley  -  Amount,  $37,824.00 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0096    H  Approval  of  Department  of  Public  Works'  proposal 

for  relighting  Geary  Boulevard  between  Collins 
and  Lyon  Streets 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0097    H  Modification  II  of  professional  services  agreement 

with  Bechtel  Incorporated  -  $87,000  -  conceptual 
design  study  for  the  Municipal  Railway  DC  power 
supply  -  preparation  of  an  addendum 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0098    W  Bid  Call,  WD  Contract  No.  1548  -  Excavation  and 

Repaving  for  Water  Service  Trenches 

WD  Contract  No.  1577  -  Laying  of  4-Inch 
and  6 -Inch  Ductile  Iron  Mains  in  Bishop 
Street  between  Ankeny  Street  and  Harkness 
Avenue 

Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 
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Award  of  WD  Contract  No.   1572  -  Repairing  Slide 
on  Road  to  Turner  Dam  Outlet  Structure,  Alameda 
County  -  Remmil  Corpn . .  Oakland  -  Amount, 
$22,302.00 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Settlement  of  Claim  against  Water  Department,  in 
favor  of  Violet  Perry,  $600.00 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  collection  of  damage  claims  -  San 
Francisco  Water  Department  -  Month  of  March  19  72 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1533  -  Surfacing 
Roads  on  Water  Department  Properties  in  Alameda 
County  -  Les  McDonald  Construction  Company  - 
$15,119.25,  as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.   1559  -  Cement 
Mortar  Line  20-Inch,  22-Inch,  2  3-1/2  Inch  and 
24-Inch  Pipe  in  Fourth  Avenue  between  California 
and  Lyon  Streets  -  Ameron,  Inc  -  $110,197.00, 
as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 

On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  San  Francisco  Water 
Department  -  Month  of  March  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 
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72-0105  M 


San  Francisco  Municipal  Railway  Improvement 
Corporation  -  Implementation  of  the  $44  million 
Transit  Improvement  Program 


Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 


72-0106  M 


Recommending  to  the  Board  of  Supervisors  Municipal 
Railway  Service  Adjustments,  in  accordance  with 
the  Preliminary  Injunction  issued  in  Superior 
Court  Action  No.  643-691 


Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 


72-0095-MR 


Approving  payment  of  claims  against  the  Municipal 
Railway  -  Total  amount,  $8,203.84 


Vote:    Ayes-Cardoza,  Rousseau,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


Resolution  Wo.  72-0097  -  Modification  II  of  professional  services 
agreement  with  Bechtel,  Incorporated,  in  an  amount  not  to  exceed 
$87,000,  to  update  the  conceptional  design  study  for  the  Municipal 
Railway  DC  Power  Supply. 

Oral  L.  Moore,  Hetch  Hetchy  Project  General  Manager,  explained  the 
Comprehensive  Master  Plan  for  Improvement  of  the  Municipal  Railway 
Power  Supply  System  as  authorized  by  the  Public  Utilities  Commission 
in  1970  was  completed  by  Bechtel  International  in  July,  1971. 

Since  then  the  Railway  has  revised  its  specifications  for  the  rail 
cars  it  plans  to  purchase.    These  revised  specifications  change  the 
power  requirement  of  the  rail  cars  substantially  and  consequently 
affect  the  power  system  supplying  the  cars.     Substation  equipment 
sizes,  feeder  and  cable  sizes,  equipment  specifications,  cost 
estimates,  and  other  related  items  should  be  reviewed  and  modified 
to  meet  the  changed  requirements . 

An  addendum  to  the  Comprehensive  Report  needs  to  be  prepared  to 
reflect  these  changes  so  the  Railway  can  move  right  into  engineering 
when  the  bids  are  received  for  the  new  subway  surface  cars. 

Mr.  Moore  stated  that  last  week  in  Washington,  D.C. ,  Assistant 
General  Manager-Finance  John  M.  Christensen  discussed  with  officials 
of  the  Department  of  Transportation  how  similar  charges  to  this  pro- 
ject would  be  eligible  as  City's  one-third  contribution  toward  Federal 


****** 
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funds  for  the  Municipal  Railway's  $30  million  transit  power  supply 
improvement  project. 


****** 


Mr.  Moore  reported  on  Hetch  Hetchy  water  storage  conditions  and  their 
effect  on  revenue  from  electric  power  sales. 

Precipitation  on  the  Tuolumne  River  Watershed  continues  to  fall 
further  behind  the  normal  readings  as  the  water  year  progresses. 
Unless  some  late  season  storms  bring  above  normal  precipitation 
the  next  two  months,  this  year  could  end  up  as  one  of  the  driest 
on  record. 

Mr.  Moore  said  the  snow  survey  completed  last  week  revealed  there  is 
only  about  60  percent  of  the  normal  snow  pack  above  City's  reservoirs 
in  the  mountains. 

While  this  condition  would  not  cause  immediate  problems  for  San 
Francisco's  domestic  water  supply,  it  could  cause  a  drastic  reduction 
in  electrical  power  generation  in  the  coming  year. 

This  means  that  the  Hetch  Hetchy  system  will  be  required  to  drop  two 
power  customers  -  Hercules  Powder  Company  and  California  Ammonia 
Company  -  which  means  a  loss  of  $735,000  in  power  revenue  to  City. 
In  addition  Hetch  Hetchy  will  have  to  purchase  $1.8  million  worth 
of  power  from  other  sources  (PG&E)  to  meet  City's  commitments. 

The  net  effect,  according  to  Mr.  Moore,  would  be  that  Hetch  Hetchy 
revenues  for  the  next  fiscal  year  1972-73  will  be  about  $2.5  million 
less  than  revenues  for  the  current  year. 


****** 


On  adopting  Resolution  No.  72-0105,  the  Commission  approved  the 
following  documents  implementing  the  non-profit  corporation  method 
of  financing  the  Municipal  Railway's  $44  million  transit  improvement 
program  through  the  San  Francisco  Municipal  Railway  Improvement 
Corporation : 

1.  Form  of  Agreement  dated  December  1,  1971,  between  City 
and  the  San  Francisco  Municipal  Railway  Improvement 
Corporation. 

2.  Form  of  indenture  dated  December  1,  1971,  between  San 
Francisco  Municipal  Railway  Improvement  Corporation  and 
a  trustee  to  be  designated. 

The  adopted  resolution  also: 

3.  Approved  two  proposed  ordinances  for  submission  to  the  Board 
of  Supervisors  for  approval  of  the  indenture  and  the 
agreement,  and  for  the  utilization  by  the  non-profit  corpor- 
ation of  federal  funds  for  this  project  in  satisfaction 

of  obligations  being  undertaken  in  the  interest  of  the  City. 

4.  Requested  the  Purchaser  of  Supplies  and  the  Director  of 
Property  to  arrange  for  the  appropriate  leases  in  accordance 
with  these  documents . 
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Dr.  Cnristensan  explained  that  this  i^  one  of  the  final  technical 
steps  in  tne  non-profit  financing  program  for  the  ways  and  structures 
portion  of  the  Municipal  Railway  rehabilitation  program.  Similar 
documents  were  approved  for  the  non-profit  financing  for  the 
$51  million  transit  equipment  project. 

The  documents  have  been  reviewed  and  approved  by  the  Controller, 
City  Attorney  and  financial  consultants. 

Notification  has  been  received  from  the  Internal  Revenue  Service 
that  the  bonds  for  this  project  have  been  designated  tax  exempt. 

Dr.  Christensen  explained  that  on  November  8,  1971  the  Department  of 
Transportation  gave  partial  approval  for  two-thirds  funding.  Total 
approval  was  restricted  due  to  federal  budgetary  consideration,  so 
tnat  $19.7  million  has  been  established  to  date.     He  has  been  advised 
that  the  balance  of  the  funding  in  total  of  approximately  $30  million 
will  shortly  be  forthcoming  (less  the  rail  link  between  the  L  and  N 
lines  which  is  still  undecided) . 


****** 


Resolution  No.  72-0106  was  adopted  -  in  accordance  with  Preliminary 
Injunction  issued  in  Superior  Court  Action  No.  643-691  -  recommending 
to  the  Board  of  Supervisors  various  Municipal  Railway  service  adjust- 
ments as  approved  by  PUC  Resolution  No.   72-0083,  dated  March  14,  1972. 

Mr.  Crowley  explained  that  an  action  was  brought  in  the  Superior 
Court  demanding  that  the  Municipal  Railway  be  enjoined  from  putting 
said  scnedule  adjustments  into  effect.     One  of  the  orders  in  a 
preliminary  injunction  issued  by  the  Superior  Court  required  that 
the  Board  of  Supervisors  act  under  Section  3.595  (132.1)  of  the 
Charter  before  sucn  schedule  adjustments  may  be  put  into  effect. 


****** 


Communications : 
None 


****** 


Roll  Call; 

Commissioner  Flynn  asked  for  a  progress  report  on  the  investigation 
of  discontinuance  of  promotional  cigarette  advertising  on  the 
Municipal  Railway.    This  matter  was  before  the  Commission  several 
meetings  ago,  when  interested  citizens  and  a  representative  of  the 
San  Francisco  Interagency  Council  on  Smoking  and  Health  spoke 
against  cigarette  advertising. 

Mr.  Crowley  reported  that  Transportation  Bureau  Director  James  J. 
Finn  has  been  in  consultation  with  Metro  Transit  Advertising, 
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the  Railway's  official  advertising  contractor.     They  would  be  willing 
to  discontinue  cigarette  advertisement  items  if  there  were  State  or 
Federal  laws  existing;  however,  they  have  entered  into  a  new  contract 
with  the  City  last  year,  and  part  of  their  bid  price  was  based  on 
advertisement  of  cigarettes. 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 


John  C.  Far re 11 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 


RESOLVED, 


That  this  Commission  hereby  awards  to  E.  H.  Morrill  Co 


999  Anthony  Street,  Berkeley,  California  94710  as  the  lowest  regular  and 
responsible  bidder,  Hetch  Hetchy  Contract  No.  461,  Improvement  to  Domestic 
Water  Supply  System  at  Moccasin,  in  the  amount  of  $37,824.00  and  that  all 
other  bids  for  this  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


APR  !  [ 


11  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY^OELSAN  FRANCISCO 
RESOLUTION  No  


• 

WHEREAS ,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  42  mercury  vapor  street  lights  on  Geary 
Boulevard  between  Collins  and  Lyon  Streets  as  depicted  in  their 
Drawings  B-36,484,  B-36,491,  B-36,492,  and  B-36,493;  and 

WHEREAS ,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works*  proposal  for  relighting  Geary  Boule- 
vard between  Collins  and  Lyon  Streets  with  the  provision  that 
construction  methods,  component  selection  and  other  details  meet 
with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  u  ^      '-'  "^3^ 


WHEREAS,  By  Resolution  70-0154,  the  Public  Utilities  Commission 
authorized  the  General  Manager  of  Public  Utilities  to  enter  into  a 
contract  with  Bechtel  Incorporated  to  prepare  a  report  and  recommendations 
for  the  power  supply  for  the  Market  Street  Subway;  and 

WHEREAS,  By  Resolution  70-0622,  the  Public  Utilities 
Commission  approved  the  extension  of  the  report  to  cover  the  surface 
rail  lines  and  the  trolley  coach  system;  and 

WHEREAS,  Bechtel  Incorporated  has  performed  the  work  required 
by  the  original  agreement  and  the  subsequent  amendment;  and 

WHEREAS,  The  Municipal  Railway  has  now  revised  the  specifications 
for  the  rail  vehicle  they  plan  to  procure;  and 

WHEREAS,  These  revised  specifications  will  change  the 
power  requirements  of  the  rail  vehicles  materially;  now 

THEREFORE  BE  IT  RESOLVED,  That  the  General  Manager  of 
Public  Utilities  is  authorized  to  enter  into  a  further  modification 
of  the  agreement  with  Bechtel  Incorporated  to  provide  for  the 
preparation  of  an  addendum  to  their  report  to  cover  the  changes 
occasioned  by  the  revised  rail  vehicle  specification  at  a  cost 
not  to  exceed  $87,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL     11  1972 


its  meeting  of._ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._l__i£iZS_. 


RESOLVED ,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 

WD  Contract  No.   154  8 — Excavation  and  Re paving 
for  Water  Service  Trenches 

WD  Contract  No.  1577 — Laying  of  4-Inch  and  6-Inch 
Ductile  Iron  Mains  in  Bishop  Street  between 
Ankeny  Street  and  Harkness  Avenue 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   •  -  ' 


etary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  JZ_  "^^V: 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1572  -  Repairing  Slide 
on  Road  To  Turner  Dam  Outlet  Structure, 
Alameda  County  -  to  Remmil  Corporation 
in  the  amount  of  $22,302.00,  and  all 
other  bids  for  the  above  described 
work  are  hereby  rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


?0 


J~  K^j 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ktef:-fr  .  ^' . . 


■ 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 


Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  draw  warrant  in  favor  of  VIOLET  PERRY  in  the 
amount  of  $600.00,  in  settlement  of  claim  against  the  SAN 
FRANCISCO  WATER  DEPARTMENT,  arising  from  damage  to  claimant's 
property  on  November  7,   1971,  at  3377  Mission  Street,  San 


Engineer,  San  Francisco  Water  Department,  and  the  City 


Francisco,  California. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  Mo,. 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  March  1972,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Depart- 
ment, in  amount  of  $1,374.33,  per  list  dated  March  31, 

■ 

1972  . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APR  ij  "" H 


at  its  meeting  of. 


secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N /  ' '  U  Jt *J-fo 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily- 
completed?  approves  Debit  Modification 
of  Contract  in  the  amount  of  $99.25; 
approves  Final  Payment  in  the  amount 
of  $8,721.43,  in  favor  of  Les  McDonald 
Construction  Company  under  Water 
Department  Contract  No.  1533,  Surfacing 
Roads  on  Water  Department  Properties  in 
Alameda  County,  and  allows  thirty-one 
(31)  working  days  unavoidable  delay  due 
to  adverse  weather. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•    i  APRIL     11  1972 

at  its  meeting  of.  1  -  '   


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoCill  y'-^OQ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $3,800.00; 
approves  Final  Payment  in  amount  of 
$27,803.65,  in  favor  of  Ameron,  Inc., 
under  Water  Department  Contract 
No.  1559,  Cement  Mortar  Line  20-Inch, 
22-Inch,   23  1/2-Inch  and  24-Inch  Pipe 
in  Fourth  Avenue  between  California 
and  Lyon  Streets. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of.] 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

i  OA 


RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  the  provisions  of  Resolution  No,  16527  adopted  July 
16,  1956,  payment  of  damage  claims  totaling  $1,2^8.8?  settled  during 
the  month  of  March,  1972  by  the  San  Francisco  Water  Department  and 
detailed  on  Revolving  Fund  Voucher  Wo.  2769. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of.__  ' v  1  "  A  


X7 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Olj  JSA^  FR^ClSjCO  , 
RESOLUTION  No,  

WHEREAS,  This  Commission  by  Resolution  No.  70-0646,  adopted 
November  24,  1970,  approved  in  principle  a  proposal  of  San  Francisco 
Municipal  Railway  Improvement  Corportation,  a  non-profit  corporation, 
for  financing  the  $44,000,000  Transit  Improvement  Program  for  the 
Municipal  Railway;  and 

WHEREAS,  the  Board  of  Supervisors  of  the  City  and  Gount}r  of 
San  Francisco  by  Resolution  No.  270-71,  adopted  May  10,  1971,  approved 
in  principle  the  offer  of  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  finance  said  $44,000,000  Transit  Improvement  Program; 
and 

WHEREAS  ,  there  are  now  on  file  with  this  Commission  the 
following  documents: 

1.    Form  of  Agreement,  dated  as  of  December  1,  1971,  between 
the  City  and  County  of  San  Francisco  and  San  Francisco  Municipal  Railway 
Improvement  Corporation. 

20    Form  of  Indenture,  dated  as  of  December  1,  1971,  between 

San  Francisco  Municipal  Railway  Improvement  Corporation  and  

 _  ,  as  trustee;  and 

WHEREAS ,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Manager  of  Public  Utilities  and  the  City  Attorney  have  approved 
the  aforesaid  forms  of  documents  and  recommend  approval  of  same  by  this 
Commission;  now,  therefore,  be  It 

RESOLVED,  That  this  Commission  hereby  approves  the  aforesaid 
documents  in  their  present  form  and  substance  and  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  the  Agreement  with  any  changes 
therein  which  do  not  change  the  material  substance  thereof,  and  the 
Secretary  of  the  Commission  is  authorized  and  directed  to  attest  same;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  requests 
the  Purchaser  of  Supplies  and/or  the  Director  of  Property  of  the  City 
and  County  of  San  Francisco  to  make  arrangements  with  San  Francisco 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  tsin  -^^<su.' 

Municipal  Railway  Improvement  Corporation  for  the  lease  by  and/or  to 
City  of  equipment  and/or  real  property,  as  the  case  may  be,  all  in 
accordance  with  the  aforesaid  legal  documents;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  recommends  that 
the  Board  of  Supervisors  approve  said  documents  and  authorize  the 
execution  thereof;  and  that  the  Annual  Appropriation  Ordinance  for  the 
fiscal  year  ending  June  30,  1972  be  amended  to  provide  for  payment  over 
to  San  Francisco  Municipal  Railway  Improvement  Corporation  of  any 
moneys  received  from  the  United  States  of  America  pursuant  to  any 
grant  for  some  of  the  facilities  under  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  and  the  Urban  Mass  Transportation  Assistance 
Act  of  1970;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  of  this  Commission 
is  directed  to  transmit  a  certified  copy  of  this  resolution  to  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Francisco. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

apr n  n  |Q?? " 
  £ 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  72-Q3LQ6  


WHEREAS ,  A  detailed  analysis  of  the  Municipal 
Railway's  financial  status  projects  an  estimated  deficit 
of  $1.4  million  in  budgeted  funds  for  the  fiscal  year 
ending  June  30,  1972;  and 

WHEREAS,  The  Public  Utilities  Commission  has  been 
notified  of  the  serious  financial  situation  in  the  City 
and  that  supplemental  funds  will  not  be  made  available  for 
Municipal  Railway  purposes  this  fiscal  year;  and 

WHEREAS,  Recent  investigations  have  been  made 
of  the  transit  service  scheduling  and  certain  service 
revisions  have  been  recommended;  and 

WHEREAS,  This  Commission  by  Resolution  No.  72-0083 
dated  March  14,  1972  authorized  the  various  service  adjust- 
ments as  detailed  in  the  revised  "Analysis  of  Schedules ir 
dated  February  14,  1972  prepared  by  the  Municipal  Railway 
Schedule  and  Traffic  Division,  a  copy  of  which  is  on  file 
in  the  Office  of  this  Commission,  now,  therefore,  be  it 

RESOLVED,  That  in  accordance  with  the  Preliminary 
Injunction  issued  in  Superior  Court  Action  No.  643-691, 
that  this  Commission  recommends  to  the  Board  of  Supervisors 
the  various  Municipal  Railway  service  adjustment  as  approved 
by  Public  Utilities  Commission  Resolution  No.  72-008  3 
dated  March  14,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
f 

at  its  meeting  of  


■  'Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No*  72-OQ95-MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Gla±mBirt 

Non-litigat ed  Set tlements 

TC    Paula  Archambault 

MC    Chack  W.  Chan 

TC    Linda  Despanie 

TC    Helen  Fleming 

MC    Steven  C  Kricken 

MC    Janet  J,  Lum 


CC    Mary  McAndrew 

MC    Margaret  Jean  Stewart 

Litigated  Settlement 
MC    Josie  Herndon 

Judgments 
None 


Date  of  Accident 

May  2,  1971 
March  8,  1972 
March  29,  1971 
March  12,  1971 
March  17,  1972 

March  11,  1972 
(Railway's  date) 

or  March  9,  1972 
(date  on  claim) 

June  14,  1971 

March  11,  1972 

July  30,  1971 


Settlement 

$  675-00 
1,056.50 

2, 000 . 00 
950.00 
913.00 
544 . 88 


850 e 00 

589 . 46 
625.00 


8,203-84 


Appropriation  No.  1.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  April  11,  1972. 


Secretary  and  "Assistant  General  Manager 


MEMORANDUM 


April  4,  1972 


TO: 


Members,  Public  Utilities  Commission 
Hon.  Marvin  E.  Cardoza,  President 
Hon.  Oliver  M.  Rousseau,  Vice  President 
Hon.  Joseph  J.  Diviny 
Hon.  H.  Welton  Flynn 
Hon.  Louis  A.  Petri 


FROM: 


John  D.  Crowley 
General  Manager 


SUBJECT:       Implementation  of  the  Transit  Improvement  Project 


The  Public  Utilities  Commission  by  Resolution  No. 
70-0646,  adopted  November  24,  1970,  approved  in 
principle  a  proposal  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  to  finance  the  $44 
million  Transit  Improvement  Project  for  the  Municipal 
Railway.     This  project  is  part  of  the  total  Muni 
rehabilitation  program.     The  first  part  of  the 
program,  the  Transit  Equipment  Project,  has  been 
approved  for  $51.5  million  for  motor  coaches,  transit 
cars,  and  trolley  coaches.     This  part  of  the  program 
contains  funds  for  rerailing,  ways  and  structures, 
new  rail  car  storage  and  service  facility,  new 
motor  coach  facility  and  combined  central  shops, 
safety  controls  and  communications,  fare  collection 
and  passenger  guidance  equipment,  non-revenue 
equipment  and  rolling  stock,  passenger  shelters  and 
extensive  rebuilding  of  our  cable  car  system.  The 
third  major  portion  of  the  system,  the  Power 
Improvement  Project,  is  currently  under  consideration 
by  the  Urban  Mass  Transportation  Administration  as 
a  preliminary  application  for  $30  million. 

Based  upon  your  resolution,  the  Board  of  Supervisors 
by  Resolution  No.  270-71,  adopted  May  10,  1971, 
approved  in  principle  the  offer  of  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  to  finance 
the  $44  million  Transit  Improvement  Project. 


2  Members,  Public  Utilities  Commission        April  4,  1972 


On  November  8,  1971  the  Department  of  Transportation  gave 
partial  approval  for  two-thirds  funding.     Total  approval 
was  restricted  due  to  federal  budgetary  consideration, 
so  that  $19.7  million  has  been  established  to  date.  We 
have  been  advised  that  the  balance  of  the  funding  in 
total  of  approximately  $30  million  will  shortly  be 
forthcoming  (less  the  rail  link  between  the  L  and  N  lines 
which  is  still  undecided) .    We  have  furnished  the 
necessary  documentation  to  support  this  release. 

In  order  that  the  City's  share  of  the  total  project 
funds  is  available  for  matching  with  the  federal  funds, 
it  is  necessary  that  bonds  be  issued  by  the  Improvement 
Corporation.     This  issuance  of  bonds  requires  approval 
of  the  indenture  which  will  be  utilized  by  the  under- 
writers and  form  the  basis  for  agreement  with  the  trustee. 
When  the  contract  between  the  City  and  the  Department 
of  Transportation  is  executed,  the  City  will  be  able  to 
requisition  funds  to  meet  the  expenditures  being 
undertaken.     These  monies  must  be  used  by  the  Improvement 
Corporation  in  conjunction  with  its  contribution  in 
order  to  meet  federal  requirements  and  to  fulfill 
contractual  arrangements  with  contractors  and  suppliers. 
It  is  therefore  necessary  that  an  agreement  be  signed 
between  the  City  and  the  Improvement  Corporation, 
permitting  the  transfer  of  federal  funds  directly  upon 
receipt  from  the  Department  of  Transportation  to  the 
Improvement  Corporation  in  satisfaction  of  obligations 
being  undertaken  in  the  interest  of  the  City. 

As  construction  elements  of  the  project  are  completed 
and  turned  over  to  the  City  for  acceptance  and  use, 
leases  will  be  executed  with  the  City  for  a  fair  value 
which  will  be  utilized  in  meeting  principal  and  interest 
payments  by  the  Improvement  Corporation  on  the  bonds 
issued  for  these  purposes.     It  is  anticipated  that 
upon  completion  of  all  the  elements  of  the  improvement 
project,  the  lease  costs  to  the  City  will  be  equivalent 
to  the  annual  bond  interest  and  redemption  requirements . 

It  is  requested  that  the  Commission  approve: 

A.    The  two  proposed  ordinances  for  submission 
to  the  Board  of  Supervisors  to  obtain  their 
approval  for  the  indenture  and  for  the 
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Members,  Public  Utilities  Commission 


April  4,  1972 


agreement  governing  the  utilization 
of  federal  funds  for  this  project. 

B,    That  the  Purchaser  of  Supplies  and 

the  Director  of  Property  be  requested 
to  arrange  for  the  appropriate  leases 
in  accordance  with  these  legal 
documents . 


HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 


DATE  °     April  5,  1972 

TO"  JOHN  Do  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
HIGHLIGHTS 

Precipitation  on  the  Tuolumne  River  Watershed  continues  to  fall  further  behind 
the  normal  readings    as  the  water  year  progresses .     Unless  some  late  season 
storms  bring  above  normal  presipitation  in  the  next  two  months,  this  year  could 
end  up  as  one  of    the  driest  on  record.     While  this  condition  would  not  cause 
immediate  problems  for  San  Francisco's  domestic  water  supply,  it  could  cause  a 
drastic  reduction  in  electrical  power  generation  in  the  coming  year. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Apr.  1,  1972 

Capacity 

Apr.  1,  1971 

Capacity 

Hetch  Hetchy 

360,400 

80,100 

22 

114,284 

32 

Lake  Lloyd 

268,800 

44,122 

16 

85,650 

32 

Lake  Eleanor 

27,100 

2,207 

_8 

4,367 

16 

656,300 

126,429 

19 

204,301 

31 

*As  of  February  28,  1972 


Water  Regulation  and  Transmission 

The  average  daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  con- 
stant at  an  average  of  approximately  240  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  March,  Moccasin,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Power- 
houses generated  47.460,  59.711  and  47.109  million  kilowatthours  having  a  value 
in  excess  of  $1,075,000. 
HETCH  HETCHY  ENGINEERING 
Moccasin  Water  Supply  System 

Two  bids  were  received  on  April  3  for  Hetch  Hetchy  Contract  No.  461  -  Improve- 
ments to  Domestic  Water  Supply  System  at  Moccasin.     The  low  bid  of  $37,824.00 
was  submitted  by  E.  H.  Morrill  &  Co. ,  Berkeley,  California.   Award  of  contract  to 
the  low  bidder  has  been  recommended. 
Repair  of  0 ' Shaughnessy  Dam  Cottage  No.  4 

The  date  for  receipt  of  bids  for  this  work  was  postponed  from  March  27  to 
April  10  in  order  to  allow  additional  bidders  to  quote  on  the  work. 
Tesla  Portal  Residence  Heating  System 

Plans  and  specifications  have  been  prepared  for  improvements  and  additions  to  the 
present  heating  system  at  the  Tesla  Portal  Residence.     Bids  will  be  called  for 
on  an  informal  basis  for  this  work. 
Moccasin  Reservoir  Bypass  System 

Work  on  this  contract  was  completed  and  the  system  was  tested  on  March  29. 
Operation  of  the  system  was  satisfactory  and  in  accordance  with  the  design 
requirements. 

Moccasin  Reservoir  Spillway  Gates 

Redesign  of  the  gates  to  meet,  the  requirements  of  the  State  Division  of  Dam  Safety 
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is  proceeding  on  schedule.     Upon  completion  of  the  redesign, the  plans  will  be 
submitted  to  the  State  for  their  approval. 
Moccasin  Sewage  Treatment 

Plans  and  specifications  for  the  replacement  of  the  present  septic  tank  and 
leaching  field  are  15%  complete.     These  plans  will  be  submitted  to  the  State 
Regional  Water  Quality  Control  Board  for  their  approval  before  calling  for  bids 
on  the  work. 

Moccasin  Storm  Drainage  System 

Plans  for  improvements  to  the  storm  drainage  system  at  Moccasin  are  nearing 
completion.     These  improvements  will  intercept  the  local  run-off  around  Moccasin 
Afterbay  that  still  flows  into  the  reservoir  and  conduct  it  to  a  point  below 
the  lower  dam  thus  eliminating  a  possible  source  of  contamination  of  the  water 
supply. 

Early  Intake  Residences 

The  three  new  residences  for  operating  personnel  at  Early  Intake  have  been 
completed.     Landscaping  is  in  progress. 
Yerba  Buena  Center 

Serveral  coordination  meetings  of  those  involved  in  utility  relocations  in  the 
Yerba  Buena  Center  area  were  attended  by  representatives  of  Hetch  Hetchy.  A 
contract  is  being  prepared  to  place  the  feeders  on  Mission  Street  between  2nd 
and  4th  Streets  underground  in  accordance  with  the  Bechtel  plan.     This  will 
also  clear  that  area  for  relocation  of  the  Howard  Street  sewer  by  the  Department 
of  Public  Works. 

Folsom  Street  Trolley  Coach  Overhead 

The  general  layouts  of  this  work  were  submitted  to  the  Municipal  Railway  for 
review.     Some  changes  were  recommended  to  allow  more  flexibility  of  routing. 


) 


West  Portal  Substation 

Preliminary  discussions  were  held  with  the  designers  of  the  West  Portal  Station 
as  to  location  and  requirements  of  an  area  for  the  substation. 
Church  Street  Substation 

The  307o  design  drawings  for  the  Church  Street  station  were  reviewed  insofar  as 
the  rectifier  substation  vault  was  concerned.     BART  was  informed  of  our 
intention  to  have  them  include  the  vault  in  their  station  contract. 
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M  I  N  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
8:45  a.m. 
SPECIAL  MEETING 
April  24,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Order; 


8:45  a.m. 


Present : 
Absent: 

Purpose  of  Meeting 


Commissioners  Marvin  E.  Cardoza,  Joseph  J. 
Diviny,  il .  iJelton  Flynn 

Commissioners  Oliver  M.  Rousseau,  Louis  A.  Petri 

To  reconsider  PUC  action  currently  before  the 
Board  of  Supervisors  under  Commission  Resolution 
i\lo.  72-0106,  adopted  April  11,  1972,  re:  certain 
Municipal  Railway  service  adjustments,  as 
approved  by  Resolution  No.  72-0083,  adopted 
iiarch  14,  1972. 


Commission  President  Cardoza  called  the  meeting  to  order.    He  explained 
the  purpose  of  the  meeting  and  requested  Mr.  Crov/ley  to  report  on  the 
steps  taken  by  the  Commission  staff  to  meet  the  legal  requirements  of 
public  notice  of  call  for  special  meeting. 

Mr.  Crowley  stated  that  in  compliance  with  the  City  Charter,  special 
delivery  letters  of  notification  containing  all  the  required  informa- 
tion were  mailed  by  the  Secretary  to  each  of  the  Public  Utilities 
Commissioners  on  Friday  evening,  April  21,  1972.    This  met  the 
requirement  of  notification  at  least  24  hours  in  advance.  Official 
City  and  County  newspaper,  The  San  Francisco  Examiner,  and  the 
Chronicle  as  well,  was  notified  at  the  same  time  by  letters  from 
James  H.  Leonard,  Assistant  to  the  General  Manager,  Public  Service. 
KCBS  -  Radio,  a  24-hour  news  station  was  also  notified.     In  addition, 
notice  of  the  meeting  v/as  posted  at  the  door  of  Room  282,  City  Hall. 

Mr.  Crowley  then  presented  his  recommendation  for  the  rescission  of 
Resolution  No.  72-0106,  adopted  April  11,  1972  by  the  Commission, 
which  had  recommended  Board  of  Supervisors  concurrence  in  certain 
Municipal  Railway  service  adjustments  as  approved  in  PUC  Resolution 
No.  72-0083,  dated  March  14,  1972. 

On  April  14,  1972,  the  matter  was  forwarded  to  the  Board  of  Supervi- 
sors by  the  Secretary. 

The  April  14  communication  was  in  compliance  with  an  order  of  the 
Superior  Court  which  enjoined  through  a  Preliminary  Injunction  the 
commencement  of  the  service  adjustments  pending  a  Superior  Court 
decision  on  the  issues.    At  that  time  it  was  anticipated  the  court 
trial  before  Judge  S.  Lee  Vavuris  would  have  been  completed  shortly, 
and  due  to  the  urgency  of  the  situation  it  would  save  time  if  the 
matter  were  before  the  Board  of  Supervisors  for  immediate  action. 

As  of  this  date,  however,  Mr.  Crowley  said,  the  court  has  not 
determined  whether  discontinuances  or  abandonments  have  been  proposed. 
Therefore,  following  conference  with  the  City  Attorney's  Office,  it 
was  now  recommended  that  the  resolution  to  the  Board  of  Supervisors 
be  rescinded. 

Public  Utilities  Counsel  William  F.  Bourne  further  explained  that 
the  resolution  of  the  trial  for  the  Permanent  Injunction  before 
Judge  Vavuris  appears  so  close  to  its  conclusion  and  decision  that 
it  would  seem  more  advisable  to  reserve  the  recommendation  to  the 
Board  of  Supervisors  until  Judge  Vavuris  finally  decides  it. 
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Mr.  Bourne  said  it  could  be  decided  in  a  manner  opposite  to  the 
mandate  of  the  Preliminary  Injunction,  in  which  case  there  would 
be  two  vying  and  contending  rulings.     Further,  if  it  were  decided 
against  the  legal  imposition  of  the  Preliminary  Injunction,  that  would 
have  the  effect  of  dissolving  the  Preliminary  Injunction  and  deter- 
mining that,  in  fact,  the  matter  was  not  legally  required  to  be 
submitted  to  the  Board  of  Supervisors. 

Commissioner  Flynn  then  discussed  the  manner  of  notification  of  the 
special  meeting  called  by  the  Commission. 

Mr.  Bourne  said  this  was  all  set  up  and  controlled  by  the  provisions 
of  the  Brown  Act  by  State  law,  and  in  the  City  Attorney's  Office 
opinion  everything  required  under  the  Brown  Act  had  been  complied 
with. 

Ted  Walker,  a  former  Muni  driver,  asked  whether  special  notice  was 
given  to  and  printed  in  the  Examiner  to  notify  the  public  of  this 
meeting . 

Mr.  Bourne  said  this  was  irrelevant  and  not  a  requirement  of  the 
Brovjn  Act,  which  does  not  require  publication  of  notice  in  a  news- 
paper.    It  is  notification  to  the  newspapers  to  give  them  opportunity 
to  attend  tne  meeting  that  is  required,  said  Mr.  Bourne. 

Commissioner  Flynn  then  questioned  the  Secretary  as  to  the  exact 
time  of  mailing  and  times  of  receipt  by  the  Commissioners.  The 
letters  were  mailed  at  West  Portal  P.O.,  8:30  p.m.,  Friday  night, 
and  were  received  by  the  Commissioners  on  Saturday  morning. 

Mr.  Leonard  stated  he,  in  addition,  personally    followed  up  by  phone 
call  on  Sunday  to  the  Examiner  to  be  sure  that  the  City  Desk  received 
the  information. 

After  further  discussion,  Commissioner  Flynn  recommended  that  while 
it  is  not  a  legal  requirement,  henceforth  all  such  legal  notifica- 
tion of  special  meetings  of  the  Public  Utilities  Commission  be 
forwarded  by  registered  or  certified  mail,  with  return  receipt 
requested,  so  as  to  have  proof  of  the  mailing. 

The  Commission  concurred,  and  it  was  so  ordered. 

The  Secretary  then  read  the  proposed  resolution. 

"WHEREAS,  The  Municipal  Railway  will  be  inadequately  funded 
by  $1.5  million  to  meet  estimated  requirements  by  June  30, 
1972;  and 

"WHEREAS ,  Tne  City  Controller  has  stated  that  no  funds  are 
available  to  meet  these  needs;  and 

"WHEREAS,  Wo  fare  increase  or  other  sources  of  funding  are 
foreseen  at  this  time;  and 

"WHEREAS,  Preliminary  court  judgment  has  directed  a  Superior 
Court  trial  on  whether  discontinuance  or  abandonment  of 
certain  service  is  proposed;  and 

"WHEREAS,  It  was  believed  the  Court  action  would  be  completed 
before  now  and  time  could  be  saved;  and 
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"WHEREAS ,  The  Court  has  not  yet  determined  whether  discontinuance 
or  abandonment  is  proposed;  and 


"WHEREAS,  Until  determination  is  made  that  discontinuance  or 
abandonment  is  proposed,  it  is  not  in  accord  with  provisions 
of  tne  Charter  of  the  City  and  County  of  San  Francisco  that  the 
matter  be  submitted  to  the  Board  of  Supervisors;  now,  therefore 
be  it 

" RESOLVED,  That  the  Resolution  of  this  Commission,  No.  72-0106, 
is  hereby  rescinded  and  further  action  in  this  regard  suspended 
until,  and  if,  required  by  court  action. 

"FURTHER  RESOLVED,  That  the  materials  forwarded  on  behalf  of 
this  Commission  on  the  date  April  7,  1972,  are  hereby  withdrawn 
and  this  Commission  hereby  rescinds  its  recommendations  for 
action  by  the  Board  of  Supervisors  thereon." 

Commissioner  Diviny  moved  adoption.    Commissioner  Flynn  seconded. 

At  Commissioner  Cardoza's  request,  Assistant  General  Manager — Finance 
John  M.  Christensen  explained  the  change  in  the  estimated  deficit  to 
$1.5  million  from  $1.4  million  as  stated  in  the  prior  resolution 
No.  72-0106, 

He  said  it  now  appears  $280,000  is  a  more  accurate  estimate  of  the 
shortage  in  revenue  by  the  30th  of  June.    This  additional  $80,000 
loss  in  revenue  is  the  principal  component  of  the  increase.  The 
other  $20,000  is  an  increase  in  net  estimated  expenditures  in  all 
categories. 

On  roll  call,  the  resolution  was  adopted  (No.  72-0107). 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  O 
!  MS1 
RESOLUTION  No. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

*«>  -0107 


WHEREAS ,  The  Municipal  Railway  will  be  inadequately 
funded  by  $1.5  million  to  meet  estimated  requirements  by 
June  30 ,  1972 ;  and 

WHEREAS ,  The  City  Controller  has  stated  that  no 
funds  are  available  to  meet  these  needs;  and 

WHEREAS,  No  fare  increase  or  other  sources  of  fund- 
ing are  foreseen  at  this  time;  and 

WHEREAS,  Preliminary  court  judgment  has  directed 
a  Superior  Court  trial  on  whether  discontinuance  or  abandon- 
ment of  certain  service  is  proposed;  and 

WHEREAS,  It  was  believed  the  Court  action  would  be 
completed  before  now  and  time  could  be  saved;  and 

WHEREAS,  The  Court  has  not  yet  determined  whether 
discontinuance  or  abandonment  is  proposed;  and 

WHEREAS,  Until  determination  is  made  that  discon- 
tinuance or  abandonment  is  proposed,  it  is  not  in  accord  with 
provisions  of  the  Charter  of  the  City  and  County  of  San 
Francisco  that  the  matter  be  submitted  to  the  Board  of 
Supervisors;  now,  therefore  be  it 

RESOLVED,  That  the  Resolution  of  this  Commission, 
No.  72-0106,  is  hereby  rescinded  and  further  action  in  this 
regard  suspended  until,  and  if,  required  by  court  action. 

FURTHER  RESOLVED,  That  the  materials  forwarded  on 
behalf  of  this  Commission  on  the  date  April  7,   1972,  are 
hereby  withdrawn  and  this  Commission  hereby  rescinds  its 
recommendation  for  action  by  the  Board  of  Supervisors 
thereon. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

A  P  R  !  L  2  4' 1972 

6  $<%AAJblfL 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
-Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

April  25 r  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Wei ton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


: BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Order:  2:30  p.m. 

Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn 

Absent:  Commissioner  Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  April  11, 
1972  were  approved. 


RESOLUTION  On  motion  of  Rousseau,  seconded  by  Diviny,  the 

NO.  following  resolution  was  adopted: 

72-0108    H  Declaration  of  Emergency  -  Repairs  to 

O'Shaughnessy  Dam  substation  transformer 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0109    H  Participation  in  Annual  Mother  Lode  Round-Up 

and  Parade  in  Sonora 

Vote:    Ayes -Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0110    H  Approving  collections,  transfer  and  abandonment 

of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power  -  Month  of  March  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0111  Bid  Call  -  HH  Contract  No.  453  -  Dion  R.  Holm 

Powerhouse  Paint  Interior 

WD  Contract  No.  1550  -  Crystal  Springs 
Balancing  Reservoir  and  Pumping  Station 

WD  Contract  No.  1531  -  Construction  of 
Fences  and  Motorized  Gate  at  Sunol, 
Alameda  County 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 
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72-0112    H  Approval  of  Department  of  Public  Works'  proposal 

for  relighting  San  Jose  Avenue  between  Brooks 
Street  and  Highland  Bridge 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0113    H  Bureau  Light,  Heat  and  Power  Supplemental  Appro- 

priation -  $108,030  Public  Building  Lighting- 
General  Funds 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0114    H  Completion  of  HH  Contract  No.  434  -  Replacement 

of  Metal  Roofing  and  Siding-Moccasin  Shops  - 
$56,271.00,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rouseeau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0115    H  Completion  of  HH  Contract  No.  423  -  Moccasin 

Bypass  Reservoir  -  Glanville  Construction 
Company,  contractor  -  $1,026,866.83,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Rousseau,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0116    H  HH  Contract  No.  457  (Informal)   -  Cottage  No.  4 

O'Shaughnessy  Dam,  Renovate  and  Repair  -  No  bids 
were  received  on  April  10,  1972,  the  advertised 
day  of  bid  opening  -  work  to  be  executed  in  the 
most  expeditious  manner  with  approval  of  the  PUC  - 
Section  6.18,  City's  Administrative  Code 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0117    W  Award  of  WD  Contract  No.  1537  -  Excavation  and 

Repaving  for  Water  Service  Trenches  -  The  Lowrie 
Paving  Company,  Inc.,  South  San  Francisco  - 
Amount,  $79,945.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0118    W  Award  of  WD  Contract  No.   1539  -  Laying  of  8-Inch 

Ductile  Iron  Main  in  Red  Rock  Way  East  of  Duncan 
Street  -  Dalton  Construction  of  Foster  City  - 
Net    iiiount,  $10,300.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny ,  seconded  by  Flynn ,  the 
following  resolution  was  adopted: 

72-0119    W  Settlement  of  claim  in  favor  of  Kemble  Antz  - 

San  Francisco  Water  Department  -  Amount,  $1,761.41 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0120    w  Acceptance  of  State's  Deed  for  relocated  pipe- 

lines -  Baden  Pump  Lot,  South  San  Francisco 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0121    W  Authorizing  sale  of  surplus  property  -  County 

line  parcels  on  Santa  Barbara  Avenue,  Daly  City 

Vote:  Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0122    W  Approving  write-off  of  accounts  receivable  - 

Month  of  February  1972  -  San  Francisco  Water 
Department 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-012  3    W  Water  Department  1972  Bond  Issue  in  the  amount 

of  $39  million  for  water  system  improvements 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 
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Completion  of  WD  Contract  No.  1497  -  Excavation 
and  Repaving  for  Water  Service  Trenches  -  Bepco, 
Inc.,  Contractor  -  $100,169.75,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $248,859  Permanent 
Salaries 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Departmental  Request  for  Funds  -  $95,000 
Materials  &  Supplies  -  Municipal  Railway 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny ,FFlynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Amendment  to  Joint  Exercise  of  Powers  Agreement 
between  MTC,  BART  and  City 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Month  of  March  1972 
Municipal  Railway  -  $22,780.47 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Approving  collections  and  compromise  settlement 
of  damage  claims  against  miscellaneous  debtors  - 
Municipal  Railway  -  Month  of  March  1972 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Confirmation  of  Allotments  and  Transfers,  $10,000 
or  under  -  Third  Quarter  1971-72,  All  Departments 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 
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On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0107-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  -  Total  amount,  $7,816.82 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Resolution  No.  72-0112--Approving  Department  of  Public  Works'  proposal 
for  re-lighting  San  Jose  Avenue  between  Brooks  Street  and  Highland 
Bridge . 

Mr.  Crowley  reported  that  a  communication  has  been  received  from 
SPUR  (San  Francisco  Planning  and  Urban  Renewal  Association) , 
recommending  coordination  of  the  street  lighting  program  with  the 
Department  of  City  Planning. 

Mr.  Crowley  said  that  both  the  Department  of  Public  Works  and  Hetch 
Hetchy  system  have  indicated  their  willingness  to  do  so. 


****** 


Resolution  No.  72-0113 — Supplemental  Appropriation  request  for 
public  building  lighting,  Amount  $108,030. 

Leroy  R.  Clark,  Electrical  Engineer,  Street  Lighting  and  Utility 
Service  Section  of  the  Bureau  of  Light,  Heat  and  Power,  explained 
that  this  item  is  to  provide  funds  to  complete  the  1971-1972  fiscal 
year.    Approximately  $24,500  of  the  deficiency  can  be  attributed 
to  an  increase  in  PG&E  gas  rates;  $43,000,  increase  in  size  and 
deficiency  in  efficiency  of  the  new  steam  plant  at  San  Francisco 
General  Hospital;  and  $15,000,  significant  under-estimate  by  the 
Department  of  Public  Health  Centers  in  increase  in  consumption  of 
gas  and  electricity. 

Commissioner  Flynn  asked  if  the  Controller  has  funds  available  to 
meet  this  deficiency. 

Mr.  Clark  reported  that  the  Controller  indicated  three  weeks  ago 

that  no  funds  were  available.    Accounts  are  being  closed  continuously, 

however,  and  it  is  indicated  that  funds  will  be  available. 

Mr.  Clark  said  that  steps  are  being  taken  to  insure  that  their  future 
requirements  are  more  accurately  estimated. 


****** 


Resolution  No.  72-0120 — Declaring  as  surplus  and  authorizing  sale 
of  three  county  line  parcels  of  Water  Department  right-of-way  land 
on  Santa  Barbara  Avenue,  Daly  City. 
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Water  Department  General  Manager  and  Chief  Engineer  Arthur  H.  Frye, 
Jr.  reported  that  on  March  17,  1972,  a  communication  from  the 
Director  of  Property  informed  the  department  that  there  had  been 
an  inquiry  regarding  these  three  county  line  parcels.    The  three 
parcels— 0 .014+,  0.048+,  and  0.02  3+  acre,  forming  a  strip  of  land 
20  feet  wide — were  conveyed  by  Spring  Valley  County  to  the  City 
in  19  30.    The  pipeline  within  has  since  been abandoned,  and  the 
appurtenant  land  is  no  longer  required  for  the  departmental  opera- 
tional functions. 

Theodore  Walker,  a  spectator ,  asked  if  consideration  had  been  given 
to  leasing  the  property. 

Mr.  Frye  stated  that  no  one  prior  to  this  time  had  expressed  interest 
in  the  land.    The  area  is  residential,  the  total  assessed  value  of 
the  three  pieces  being  approximately  $1500,  and  because  of  the  con- 
figuration of  the  land,  it  is  unlikely  there  would  be  much  compen- 
sation either  through  sale  or  leasehold.     Once  the  land  is  declared 
surplus,  said  Mr.  Frye,  it  becomes  an  operation  of  the  Director 
of  Property  and  if  it  is  in  the  interest  of  City  to  lease,  he  will 
do  so. 


****** 


Resolution  No.  72-012  3 — Approving  and  requesting  the  Board  of  Super- 
visors to  submit  to  the  voters  of  the  City  and  County  the  incurrence 
<>f  a  bonded  debt  in  amount  of  $39  million  for  water  system  improve- 
ments . 

Mfc.  Frye  made  the  presentation  of  the  $39  million  bond  proposal 
containing  twelve  Water  Department  improvements  projects. 

Planned  for  the  November  7th  election,  the  bond  program  projects 
must  be  underway  within  the  next  five  years  in  order  to  meet  water 
demands  and  comply  with  governmental  water  quality  requirements, 
Mr.  Frye  explained. 

The  12  projects  are: 

1.  Balboa  Reservoir  —  $4 ,800 ,000 

Construction  in  existing  basins  on  land  bounded  by  Ocean 
Avenue,  Phelan  Avenue,  Riordan  School  (on  the  north),  and 
homes  facing  Plymouth  Street  (on  the  west) . 

2.  Hew  feeder  mains  in  3  districts  —  $5 ,530,000 

Sunset  system  —  7800  feet  of  16-inch  main  — 
and  17,000  feet  of  12-inch  main. 

University  Mound  system  —  7400  feet  of  24-inch  and 
11,000  feet  of  16-inch  main. 

.    Balboa  system  —  13,100  feet  of  30-inch,  11,600  feet 
of  24-inch,  2000  feet  of  16-inch,  and  8600  feet  of 
12-inch  mains. 
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3.  Sunol  Valley  Filtration  Plant  expansion  —  $5,000,000 
(to  double  capacity) 

4.  Strengthening  of  Calaveras  Dam  —  $2 ,000 ,000 

To  bring  the  dam  up  to  safety  standards  adequate  to  avoid 
major  damage  in  the  event  of  an  earthquake. 

5.  Rehabilitation  of  Dumbarton  Bridge  —  $600,000 

A  vital  link  in  supporting  two  major  transbay  water  pipe- 
lines, the  bridge  must  be  strengthened  and  some  steel 
members  renewed  to  meet  earthquake  requirements. 

6.  Bay  Division  pipeline  pumping  plant  —  $4 , 300 ,000 

To  increase  capacity  of  the  two  Bay  Division  pipelines  — 
a  requirement  by  1975. 

7.  Central  control  system  —  $1,250 ,000 

Centralized  data  collection  and  control  to  provide 
management  with  adequate  information  and  records, 
immediate  emergency  response,  and  to  achieve  economies. 

8.  San  Andreas  Pipeline  No.  3  —  $6,100,000 

This  would  be  the  first  section  of  the  third  line  and  is 
necessary  to  meet  peak  demands  and  accommodate  growth. 
Would  also  permit  cleaning  and  cement  lining  of  the 
second  line,  which  was  built  in  1928. 

9.  Crystal  Springs  Pipeline  No.  3  —  $3, 350,000 

Additional  capacity  for  growth  and  peak  consumption  to 
improve  northern  Peninsula  service,  particularly  between 
Millbrae  and  South  San  Francisco,  and  provides  additional 
capacity  for  the  City. 

10 .  Rehabilitation  (cleaning  and  cement  lining)  of  large 
transmission  lines  $1,910,000 

11.  Suburban  headquarters  —  $2,960,000 

A  new  facility  combining  the  Alameda  Division  and  Peninsula 
Division  into  a  single  operation  on  Water  Department  land 
south  of  Ralston  Avenue,  near  Belmont,  on  the  Peninsula. 

A  service  center  will  be  built  on  the  site  of  the  existing 
Alameda  Division  headquarters.    The  present  Peninsula 
Division  headquarters  site  at  1000  El  Camino  in  Millbrae 
will  then  be  available  for  higher  use  under  either  lease 
or  sale  conditions. 

12.  Balboa  pump  station  —  $1,200,000 

On  City  owned  property  at  University  Mound  Reservoir  this 
40  million  gallon-a-day  facility  will  pump  water  to  the 
Balboa  Reservoir. 
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Mr.  Frye  said  Water  Department  revenues  would  pay  for  the  total  debt 
service  on  the  bond  issue. 

Commissioner  Cardoza  asked  if  sufficient  revenues  are  now  available 
to  service  bond  debt.    Mr.  Frye  replied  there  were  not,  and  that 
this  would  have  to  be  "cranked  into"  the  rate  study  to  insure  that 
sufficient  revenues  are  available. 

On  the  Balboa  Reservoir  item,  Commissioner  Cardoza  asked  what  con- 
clusions had  been  reached  as  to  other  possible  uses  of  the  property. 

Mr.  Frye  replied  that  an  arrangement  has  been  made  with  City  College 
for  parking.     Architectural  study  determined  it  is  not  practical  to 
apply  the  project  to  any  other  use. 

To  Theodore  Walker's  question  as  to  what  the  department  would  do  in 
the  event  this  bond  proposal  was  turned  down  either  by  the  Supervi- 
sors or  the  electorate,  Mr.  Frye  stated  that  then  beginning  the  next 
few  years  the  City  would  not  be  able  to  meet  the  demands  of  the  system. 
It  could  not  supply  the  water — the  water  would  have  to  be  rationed. 

Norman  Rolfe,  of  San  Francisco  Tomorrow,  asked  the  ratio  of  suburban 
to  City  users.    Mr.  Frye  said  the  average  City  consumption  is  100 
million  gallons  per  day,  vs.  140  and  150  million  gallons  per  day 
in  the  suburbs.     Suburban  users  will,  he  emphasized,  pay  their  fair 
share  of  the  cost  of  these  improvements  projects. 

Resolution  No.  72-0127 — Approving  amendment  to  the  Joint  Exercise  of 
Powers  Agreement  between  the  Metropolitan  Transportation  Commission, 
the  Bay  Area  Rapid  Transit  District,  and  the  City,  modifying  the 
wording  of  Article  2-B  so  as  to  adjust  the  method  of  selecting  City 
representatives  to  the  BART /Muni  Coordination  Board. 

Mr.  Crowley  said  that  as  the  Agreement  is  presently  constituted,  he 
is  now  serving  as  both  the  General  Manager  of  Public  Utilities  and 
the  Mayor's  appointee  on  the  coordination  board.     The  amendment  of  the 
language  will  enable  the  City  to  appoint  John  M.  Woods,  General 
Manager  of  Municipal  Railway  to  one  of  these  memberships. 


****** 


Communications ; 
None 


****** 


Roll  Call; 

Mr.  Charles  Vogel,  Chairman  of  the  Parkways  and  Scenic  Roadway 
Committee  of  San  Mateo  County,  currently  charged  with  design  and 
maintenance  of  trails  in  that  county  area,  appeared  before  the 
Commission. 

He  presented  a  request  for  trail  easement  from  an  underpass  located 
800  feet  north  of  the  Canada-Edgewood  Road  intersection,  along  the 
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west  side  of  Interstate  280's  route  to  that  intersection.  It  would 
be  used  for  equestrian,  hiking,  and  bicyling  purposes. 

He  informed  the  Commission  that  this  permission  is  required  before 
the  State  Division  of  Highways  will  proceed  with  consideration  of 
its  part  of  the  project. 

The  matter  was  referred  to  the  General  Manager  of  Public  Utilities 
for  staff  study  and  recommendation. 


THEREUPON  THE  MEETING  ADJOURNED. 


/  J 
I    John  C.  Far re 11 

Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,    As  a  result  of  an  electrical  storm  in  the  area  of  O'Shaughnessy 
Dam,  the  main  substation  transformer  has  been  damaged;  and 

"WHEREAS,    This  transformer  supplies  power  to  the  facilities  of  the  City  and 
County  in  this  area,  including  the  lighting  and  equipment  at  O'Shaughnessy  Dam; 
and 


WHEREAS,    It  is  essential  that  repairs  be  made  immediately  to  safeguard  the 
City*s  installations  in  this  area;  now  therefore  be  it 

■ 

RESOLVED,    That  time  being  of  the  essence,  this  Commission  in  accordance 
with  the  provisions  of  Section  6. 30  of  the  Administrative  Code  of  the  City  and 
County  of  San  Francisco,  hereby  finds  and  declares  the  existence  of  an  emergency 
and  directs  the  General  Manager  of  Public  Utilities  to  effect  such  emergency 
repairs  in  the  most  expeditious  manner;  and  be  it  further 

RESOLVED,    That  the  Controller  be  and  he  is  hereby  requested  to  transfer 
funds  in  the  amount  of  $6,000.00  from  Appropriation  No.  0.756.000.000  Reconstruction 
and  Replacement  -  Unallocated  to  Appropriation  No.  1.756.780.000  -  Emergency  Repairs 
Substation  Transformer  to  provide  for  said  emergency  repairs. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  A  P  n  I  L  ■- 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  commission 

CJTY  AMD  COUNTY  OF  SAM  FRANCISCO 


WHEREAS ,  The  City  and  County  of  San  Francisco  has  been 
a  regular  participant  over  the  years  in  Tuolumne  County's 
Mother  Lode  Round -Up  and  Parade,  and  desires  to  continue  its 
interest  in  this  year's  version;  and 

WHEREAS,  The  15th  Annual  Round-Up  and  Parade,  scheduled 
for  May  13  and  May  14,  1972,  will  again  give  this  City, 
through  its  Hetch  Hetchy  holdings  in  Tuolumne,  to  manifest 
its  interest  as  a  taxpayer  and  neighbor  in  the  affairs  of 
Tuolumne  County;  now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities 
Commission  hereby  authorizes  the  Hetch  Hetchy  Department  to 
again  participate  in  the  Mother  Lode  events;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  use  in  the  Mother  Lode  Round -Up  Parade  and  related 
functions  of  the  Municipal  Railway's  motorized  cable  car, 
No.  62,  which  served  for  years  on  the  old  O'Farrell,  Jones, 
and  Hyde  Street  run  in  San  Francisco;  and,  be  it  further 

RESOLVED,  That  the  Commission  extend  its  warm 
greetings  and  good  wishes  to  Tuolumne  residents  and  the 
Tuolumne  County  Sheriff's  Posse  for  a  successful  Round-Up 
this  year. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PR  I  L     2  5 


 — 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N< 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Publie  Ut£ti%ies,  bli  General  Manager  o:r  HTet^S  W&%&ti&  flayer  and 
Power,  and  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  March  1972: 

Bureau  of  Light,  Heat  and  Power  |l,2^7,60 
thru  the  Bureau  of  Delinquent  Revenue 

Total  Collections  $1,1*32,60 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  de- 
linquent accounts  in  the  amount  of  $1,266.63  from  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection;  and  approves  aban- 
donment under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  amount  of 
$892.60. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ;'  '   ':    s\      ^   K^j 


xretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.*2SlZlQJLjLl 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 


HH  Contract  No.   453 — Dion  R.  Holm  Powerhouse  Paint 
Interior 

WD  Contract  No.  1550 — Crystal  Springs  Balancing  Reservoir 
and  Pumping  Station 

WD  Contract  No.  1531 — Construction  of  Fences  and 
Motorized  Gate  at  Sunol ,  Alameda  County. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


||  'p 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

jo^SnQliS. 


RESOLUTION  Nc 


WHEREAS,  The  Department  of  Public  Works,  in 
accordance  with  the  Administrative  Code,  has  submitted  to 
this  Commission  plans  for  relocating  seven  mercury  vapor 
street  lights  on  San  Jose  Avenue  between  Brooks  Street  and 
Highland  Bridge,  as  depicted  in  their  Drawings  SEL-4503, 
SEL-4504,  and  SEL-4505;  and 

WHEREAS,  The  Bureau  of  Light, Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  approves 
the  Department  of  Public  Works1  proposal  for  relighting 
San  Jose  Avenue  between  Brooks  Street  and  Highland  Bridge, 
with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the 
Bureau  of  Light,  Heat  and  Power. 


/  hereby  certify  that. the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


« its  M  of.  APRIL     2  5  1372 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

►7*?.,  f><%  4  *^ 

RESOLUTION  No.!^Z  <?^b~£* 


WHEREAS ,  An  analysis  of  expenditures  for  gas  and  electricity 
for  the  first  seven  months  of  this  fiscal  year  indicate  a  probable 
deficit  of  $108,030  in  Appropriation  No.  1.695.231,000,  Public  Building 
Lighting  -  General  Funds,  be  it  therefore; 

RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation  of 
funds  in  the  amount  of  $108,030,  as  follows: 

From:     Any  legally  available  source 

To:        Appropriation  No.  1.695. 23 1.000 

Public  Building  Lighting  -  General  Funds 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL  2  5  1972 

at  its  meeting  of.  /*]      &  «  S 


7    /Secretary  and  Assistant  General  Manager 


cffn   '      d»¥Bfr¥  or- 
RESCLUTJON  N<?.Z^. 


- 

RESOLVED,  That  this  Commission  accepts  the 
work  performed  under  Contract  HH-434,  Replacement  of 
Metal  Roofing  and  Siding  -  Moccasin  Shops,  as  satisfactorily 
completed  within  the  time  allowed  and  approves  final 
payment  of  $14,174.57  in  favor  of  the  Contractor, 
Roofing  Constructors,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  vjas  adopted  bv  the  Public  Utilities  Commission 

APRIL  2  5  1972  ' 

at  its  meeting  of  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr/*2~*0  U  S 


■  ' 

RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-423  -  Moccasin  Bypass  Reservoir  as  satisfactorily 
completed,  allows  a  20  day  extension  of  time  for  unavoidable  delays 
caused  by  a  labor  dispute  between  the  Teamsters  and  the  Associated 
General  Contractors  of  America,  approves  credit  Modification  of 
Contract  No.  2  in  the  amount  of  $2,126.17  for  final  quantity  adjust- 
ment and  approves  final  payment  of  $118,363.95  in  favor  of  the 
Contractor,  Glanville  Construction  Company, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of. 


that  the  fc*4>R$ikk:i%*54$12 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  M^J^lM 


¥EEREAS,    Hetch  Hetchy  Water  and  Power  called  for  bids  for  Hetch  Hetchy 
Contract  Wo„  ^57?  (Informal)  Cottage  No,  4,  0  ^haughnessy  Dam,  Renovate  and 
Repair;  and 

TaJHEREAS,    Wo  bids  were  received  on  April  10,  1972,  the  advertised  day  of 
the  bid  opening;    now  therefore  be  it 

RESOLVED,    That  time  being  of  the  essence,  this  Commission  in  accordance 
with  the  provisions  of  Section  6018  of  the  Administrative  Code  of  the  City  and 
County  of  San  Francisco  hereby  directs  the  General  Manager  of  Public  Utilities 
to  proceed  with  this  work  in  the  most  expeditious  manner;     and,  be  it  further 

RESOLVED,    That  the  Controller  be  and  he  is  hereby  requested  to  certify 
funds  from  Appropriation  Wo.  10 756. 777oOOO  in  an  estimated  amount  of  $5»£0© 
to  perform  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '.  !  !  


PUBLiC  UTILITIES  COMMISSION 


RESOLVED ,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract: 


San  Francisco  Water  Department 
Contract  No.  1537  -  Excavation 
and  Repaving  for  Water  Service 
Trenches  -  to  The  Lowrie  Paving 
Company,  Inc.  in  the  amount  of 
$79,945.00,  and  all  other  bids  for 
the  above  described  work  are  hereby 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


rejected. 


at  its  meeting  of. 


vPRR  2  5  7972 


77 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  HdL^L  -0118 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1539  -  Laying  of  8-inch  Ductile  Iron 
Main  in  Red  Rock  Way  East  of  Duncan 
Street  -  to  Dalton  Construction  in  the 
net  amount  of  110,300,00,  and  all  other 
bids  for  the  above  described  work  are 
hereby  rejected,  and  be  it 

FURTHER  RESOLVED ,  That  the  Commission 
waive  technical  noncompliance  of  bid  and 
accept  proposal  with  corrected  bond. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.  APRIL  2  5'  1 972  i 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

72-0119 

RESOLUTION  No   


! 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer, 
San  Francisco  Water  Department,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  draw 
warrant  in  favor  of  KEMBLE  ANTZ  in  the  amount  of  $1,761.41,  in 
settlement  of  claim  against  the  SAN  FRANCISCO  WATER  DEPARTMENT , 
arising  from  damage  to  claimant's  property  on  November  7,  1971, 
at  11  Eugenia  Street,  San  Francisco,  California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


mil  i 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLVED ,  That  this  Commission 
hereby  requests  the  Director  of  Property 
to  prepare  the  necessary  legislation  for 
the  acceptance  by  the  Board  of  Supervisors 
of  that  certain  5,559  square  feet  of  fee 
title  right  of  way  required  for  the 
relocation  of  the  Water  Department's  pipe- 
lines at  the  Baden  Pump  Station ,  South  San 
Francisco,  to  make  way  for  the  widening  by 
the  State  of  El  C ami no  Real ,  and; 

BE  IT  FURTHER  RESOLVED ,   That  said 
Director 1 s  Deed  be  recorded  in  San  Mateo , 
and  the  State  advised  of  the  recording 
particulars  by  the  Director  of  Property. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAM  FRANCISCO 

'  -01  21 


RESOLUTION  No*. 


RESOLVED ,  That  this  Commission 
declares  that  the  three  parcels  of  land 
being  Parcel  2  and  Parcel  3?  San  Mateo 
County  land,  and  easterly  portion  of 
Parcel  48,  San  Francisco  County  land 
conveyed  to  the  City  and  County  of 
San  Francisco  by  Spring  Valley  Water 
Company  by  Deed  dated  March  3,  1930, 
and  as  shown  on  San  Francisco  Water 
Department  Drawing  No.  B-3530  as 
surplus  Water  Department  property  and 
request  the  Director  of  Property  to 
prepare  necessary  legislation  for  sub- 
mission to  the  Board  of  Supervisors, 
authorizing  sale  of  these  three  parcels. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  "  -j       [gj  L  f)  9  


 *" 


"Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Ndt_^  llA^ZL 


RESOLVED,  That  this  Commission,  on  the  recommenda- 
tion of  the  General  Manager  of  Public  Utilities,  the 


Water  Department  General  Manager  and  Chief  Engineer, 
and  the  City  Attorney,  hereby  approves  the  write-off 
of  Uncollectable  Accounts  Receivable  which  are  more 
than  ninety  days  past  due ,  month  of  February  1972,  in 
the  amount  of  $5,931.97  per  San  Francisco  Water 
Department  list  of  February  29,  1972. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

&  P  P  ?  i    9  %  1 Q79 

at  its  meeting  of.  ^  ^  .  „ 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  


WHEREAS  ,  The  San  Francisco  water  supply  system  operated 
under  the  Public  Utilities  Commission  has  been  progressively 
improved  in  accordance  with  modern  planning  procedures  which 
keep  pace  with  changing  water  quality  and  quantity  require- 
ments in  order  to  adequately  serve  all  consumers?  and 

WHEREAS,  In  the  orderly  development  of  the  system,  the 
City  and  County  of  San  Francisco  first  acquired  the  Spring 
Valley  Water  Company's  water  facilities  and  constructed  the 
Hetch  Hetchy  Project,  adding  from  time  to  time  such  major 
items  as  Cherry  Valley  Dam,  James  H.  Turner  Dam,  a  second 
and  third  San  Joaquin  Pipeline,  a  second,  third  and  fourth  Bay 
crossing  line,  a  tunnel  to  bypass  Crystal  Springs  Reservoir, 
additional  transmission  facilities  from  the  Peninsula  to  San 
Francisco,  additions  to  distribution  and  storage  facilities 
in  San  Francisco,  and  the  first  stage  of  two  water  filtration 
plants ;  and 

WHEREAS,  water  quality,  facility  depreciation  and  customer 
demand  for  more  water  now  require  and  make  feasible  the  issuance 
of  bonds  to  finance  major  projects;  increasing  water  treatment 
capacity?  increasing  transmission  and  storage  capacity;  modern- 
izing controls;  and  replacing,  safeguarding,  and  improving 
certain  headquarters,  production  and  distribution  facilities; 
therefore,  be  it 

RESOLVED,  That  to  provide  for  the  construction  by  the  City 
and  County  of  San  Francisco  of  Sunol  Filter  Plant  expansion,  the 
Rehabilitation  of  Calaveras  Dam  and  Dumbarton  Bridge,  Bay 
Division  Pumping  Plant,  New  and  Rehabilitated  Transmission  Lines, 
Suburban  Headquarters  Facilities,  Central  Control  System,  Balboa 
Reservoir  and  Pumping  Station,  and  Feeder  Main  Improvements,  this 
Commission  hereby  requests  the  Board  of  Supervisors  to  submit  to 
the  voters  of  the  City  and  County  of  San  Francisco  the/ incurrence 
of  a  bonded  debt  in  the  amount  of  $39,000,000.00  at  the  November, 
1972  Election. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ;  :  A4  &  t~ — -  t  - 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No*  I'-W-fc 


RESOLVED ,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $857.25; 
approves  Final  Payment  in  amount  of 
$35,862.40,  in  favor  of  Bepco,  Inc. 
under  Water  Department  Contract  No.  1497, 
Excavation  and  Repaving  for  Water 
Service  Trenches. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  _ 


 ;  __ 

/    Secretary  and  Assistant  General  Manager 

c 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mr»^<S~~0  J,. 


RESOLVED,  That  this  Commission  requests  the 
Mayor's  Recommendation  to  the  Board  of  Supervisors 
for  approval  of  Municipal  Hallway's  Request  for 
Supplemental  Appropriation  in  compliance  with  Charter 
Section  8.  4G3in  the  amount  of  $248,859,  to  the  credit 
of  the  following  Appropriations: 


i,735.iio.ooo.ooo 


"Permanent  Salaries"  |  215,780 

1.735.111.000.000 

"Overtime"  2,966 

1.735.H2.000.000 

"Holiday  Pay"  4,442 

1.735.800.000.000 

0.  S.  860      "Pension  and  Retire- 
ment Allowance"  25,671 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'  '  >  APR  jf  2$wfP 

at  its  meeting  of.  


/I 
I  * 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7^  O'l.^ffr 

- 

■ 

RESOLVED ,  That  this  Commission  requests  the 
Controller's  approval  of  He  quest  J?or  Funds  for  the 
Municipal  Railway  transferring  $62,500.00  from 


Appropriation  1. 735*200 •000.000  "Contractual  Services", 


from  funds  appropriated  therein  for  Deferred  Maintenance 
Items  -  Overhaul  Trolleys,  Motor  Coaches,  Streetcars, 
Caole  Cars,  Re upholstering  Seats,  Metal  Work  and 
Glazing;     transferring  ^32,500.00  from  Appropriation 
1.733.900.000.000  "Services  of  Other  Departments",  from 
funds  appropriated  for  Engineering  Bureau;  and  trans- 
ferring the  total  of  $95 > 000 0 00  to  Appropriation 
1.735*300.000.000  "Materials  and  Supplies",  which  it  is 
estimated,  will  otherwise  incur  a  deficit  of  $95*000.00. 


: 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


£        K%ms     .  A  P  Jvf  L  2  5  1972 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


72-0127 


WHEREAS,  A  Joint  Exercise  of  Powers  Agreement  between  the  Metropolitan 
Transportation  Commission  (hereafter  "MTC") ,  the  San  Francisco  Bay  Area 
Rapid  Transit  District  (hereafter  ''BART" )  ,  and  the  City  and  County  of  San 
Francisco  (hereafter  "City")  was  approved  by  this  Public  Utilities 
Commission  by  Resolution  No.   71-0240  on  June  22,  1971;  and 

WHEREAS,  This  Agreement  which  was  subsequently  approved  by  the  San 
Francisco  Board  of  Supervisors  by  Resolution  No.   352-71  on  June  28,  1971, 
and  executed  by  MTC,  BART,  and  City  on  June  30,  1971,  created  a  BART/Muni 
Coordination  Board  (ne re after  "Board")  for  the  purpose  of  conducting  a 
study  leading  to  a  coordinated  public  transit  network  in  the  Mission 
Corridor  of  San  Francisco ;  and 

WHEREAS ,  The  Board  consisting  of  six  members  one  of  which  is  the 
General  Manager  of  Public  Utilities  and  one  of  which  is  also  the  General 
Manager  of  Public  Utilities  appointed  by  the  Mayor  of  San  Francisco  as 
an  MTC  representative;  and 

WHEREAS,  It  is  now  necessary  because  of  the  above  duplication  to 
adjust  the  method  of  selecting  City  representatives  to  this  Board; 
therefore  be  it 

RESOLVED,  That  Article  2B,  entitled  "BART/Muni  Coordination  Board" 
on  page  4  of  said  Agreement  should  be  amended  to  read  as  follows : 
A  Board  which  shall  consist  of  six  (6)  members,  two  (2)  of  which 
members  and  their  alternates  shall  be  appointed  by  MTC;  two  (2)  of 
which  members  and  their  alternates  shall  be  appointed  by  BART;  and  two 
(2)  members  representing  City,  one   (1)  of  which  shall  be  the  General 
Manager  of  the  San  Francisco  Municipal  Railway  or  an  alternate  designated 
by  him;  and  the  other  of  which  shall  be  appointed  by  the  President  of  the 
Public  Utilities  Commission  of  City,  which  latter  appointee  may  designate 
an  alternate.     Of  the  two  members  appointed  by  MTC,  one  member  shall  be 
the  MTC  representative  appointed  by  the  Mayor  of  San  Francisco.     Of  the 
two  members  appointed  by  BART,  one  member  shall  be  a  City  appointee  to 
BART;  and,  be  it  further 

RESOLVED,  That  this  Commission  does  hereby  request  that  the  San 
Francisco  Board  of  Supervisors  approve  and  authorize  the  execution  of 
said  amendment  to  the  Agreement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


APRIL  25, 


1972 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N&/w""" 


RESOLVED,  That  this  Commission  hereby 

approves,  in  accordance  with  Resolution  No.  16,527, 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $22,780,47,  made  by  the  Municipal  Railway,  month 
of  March,  1972,  per  Revolving  Fund  Payment  Requests 
5388,  5408,  5412,  5426,  5438. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of_ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No* 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City  Attorney, 
approves  the  Collections,  month  of  March,  1972,  for 

1 

payment  of  damage  claims  which  the  Municipal  Railway 

has  against  miscellaneous  debtors,  amount  of  $11,949.87, 

per  list  of  April  4,  1972,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby 

approves  compromise  settlements  of  Municipal  Railway 

damage  claims,  month  of  March,  1972 

AMOUNT  COMPROMISE 
DEBTOR  BILLED  SETTLEMENT 

Marie  Daigan  $        61.63  $  58.13 

Ruby  East  488.30  418.30 

Flora  Crane  Co  294.25  224.25 

Santa  Fe  Pomeroy  inc  11,234.73  8,821.57 

Aaron  Newman  513 . 24  485 . 24 

TOTAL:  $12,592.15  $10,007.49 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PHIL  2  5  1972 


km-, , 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No/  ^  ^101? 


RESOLVED,  That  this  Commission  does  hereby  approve  the  requests  for 
transfer  of  funds  in  the  amount  of  $10,000.00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  third  quarter  of  1971-1972, 
as  per  attached  list. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

A  P  R  1 1  9  K  1Q7? 

at  its  meeting  of   w-j 


Secretary  and  Assistant  General  Manager 


CONFIRMATION  OP  ALLOTMENTS  MD  TRANSFERS 
THIRD  QUARTER  1971-1972 
RECAPITULATIOl 


Allotments 


Bureau  of  Light,  Heat  and  Power  $  225.00 

P.  U.  C.  -  General  Office  30if.00 

San  Francisco  Municipal  Railway  100,326.00 

San  Francisco  Water  Department  25^,000.00 

Hetch  Hetchy  Water  and  Power  155,932.00 

Total  Allotments  $510,787.00 
Transfers 

San  Francisco  Water  Department  9,500.00 

Hetch  Hetchy  Water  and  Power  7,500.00 

Total  Transfers  $17,000.00 

Total  Allotments  and  Transfers  $527,787.00 


HA/-\rv\  V\/*vv*  o 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Under  $10,000.00 
 Quarter  Ended  3/31/72  


Bureau  of  Light,  Heat  &  Power 
Allotments 

From 
1.695.200.000 

General  Office 
1.705.111.000 

Municipal  Railway 
1.735.900.000 


1.735.200.000 


1.735.266.000 


1.735.38U.OOO 


1,735.111.000 


1.735.38^.000 


1.735.112.000 


To 


Dated 


1/18/72 


1/12/72 


2/1/72 


2/10/72 


Amount 


2/2V72      $  225.00 


5,000.00 


1/18/72       ^0, 000. 00 


1/18/72  13,610.00 


1/28/72  10,000.00 


6,667.00 


8,750.00 


3/7/72  16,299.00 


Reason 

To  cover  estimated  deficit  for 
the  Third  Quarter, 


30^.00      To  cover  estimated  deficit 
for  the  Third  Quarter. 


To  allot  funds  required  for 
encumbrances  of  Work  Orders 
•whose  coverage  period  extends 
"beyond  Third  Quarter  of  fis- 
cal year  1971-1972. 

To  allot  funds  required  for 
encumbrances  of  Work  Order 
1-17^2. 

To  allot  funds  required  for 
supplemental  Encumbrance 
Request  for  immediate  payment 
of  claims  and  litigation 
expenses. 

To  allot  funds  required  for 
encumbrance  of  Purchasing 
Requisitions  for  Municipal 
Railway  Operators'  uniforms 
for  Third  Quarter. 

To  provide  for  payment  of 
overtime  to  salaried  em- 
ployees for  balance  of 
third  quarter  1971-1972. 

To  allot  funds  to  cover  defi- 
cits of  unencumbered  balance 
and  for  the  remainder  of 
third  quarter  of  fiscal  year 
1971-1972. 

To  allot  funds  required  for 
payment  of  Holiday  Pay  to 
salaried  employees  for  work 
performed  on  Lincoln* s  Birth- 
day and  Washington's  Birthday. 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Under  $10,000,00 
Quarter  Ended  3/31/72  


Water  Department 

Allotments 

1.7^5.200.000 

1,7^6.702.000 

Transfers 

1. 7^7.000.000 


To 


Date< 
1/28/72 


7.7^7. 510 . 000  2/16/72 


Hetch  Hetchy  Water  and  Power 


Allotments 


1.755.900,000 


1.755.200.000 


2/1/72 


1.755.6U1.00O 


1^755.853.000 


Amount 


$  50,000.00 


2/22/72  20^,000,00 


9,500.00 


1/7/72  5^,605.00 


h9 5^5.00 


2/16/72  15,750.00 


3M/72  75,000.00 


Reason 

Additional  funds  to  cover  es- 
timated deficit  for  Third 
Quarter  fiscal  year  1971-1972. 

To  allot  in  full  supplemental 
appropriation  for  relocation 
and  realignment  of  water  mains. 


Additional  funds  needed  to 
complete  San  Andreas  Pipe- 
line #3. 


Additional  allotment  is  needed 
to  encumber  funds  for  the  re- 
mainder of  the  fiscal  year 
during  the  Third  Quarter. 

The  additional  allotment  is 
needed  to  cover  the  expendi- 
ture and  encumbrance  of  funds 
for  the  remainder  of  the  fis- 
cal year. 

To  allot  the  balance  of  hy- 
drography funds  which  are  re- 
quired to  pay  the  U.  S.  Geo- 
logical survey  for  the  opera- 
tion and  maintenance  of  City 
owned  stream  gaging  stations 
and  reservoir  stations  on  the 
Tuolumne  River  in  accordance 
with  provisions  of  the  Raker 
Act, 

To  allot  in  full  supplemental 
appropriation  per  File  No, 
201-71-49;  Ordinance  No.  U9-72, 
passed  March  6,  1972;  approved 
March  10,  1972. 


Morn  Ho  v  e 


J 


PUBLIC  UTILITIES  COMMISSION 
Allotments  and  Transfers  -  Under  $10,000.00 
Quarter  Ended  3/31/72 


Hetcfa  Hetchy  Water  and  Power  (Cont'd.) 
Allotments 


From 


1,755.111.000 


1.755.251.000 


Transfers 


0.756.000.000 


To 


Dated 


Amount  Reason 


3/8/72       $  3,657.00 


3/8/72 


9.756.757.000  1/17/72 


To  allot  balance  of  funds  to 
cover  estimated  deficit  for 
the  Third  Quarter. 


2,375.00       To  allot  balance  of  funds  to 
cover  estimated  deficit  for 
the  3rd  quarter. 


7,500.00       To  provide  additional  funds 
to  complete  Hetch  Hetchy  In- 
formal Contract  #39,  Con- 
troller's Certification  No. 
Gkk  dated  June  k,  1971. 


Members 


TO:     Members  of  Public  Utilities  Commission 

Commissioner  Marvin  E.  Cardoza ,  President 
Commissioner  Oliver  M.  Rousseau,  Vice  President 
Commissioner  Joseph  J.  Diviny 
Commissioner  H.  Wei ton  Flynn 
Commissioner  Louis  A.  Petri 

FROM:     General  Manager  of  Public  Utilities 

SUBJECT :     Proposed  Water  System  Improvement  Bond  Issue  -  $39,000,000 


The  San  Francisco  Water  Supply  System,  operated  under  your 
Commission  as  the  San  Francisco  Water  Department,  and  the  Hetch 
Hetchy  Project  has  developed  over  a  period  of  112  years.  The 
system  is  a  combination  of  a  local  system  developed  by  the  Spring 
Valley  Water  Company  between  1860  and  1930  when  it  was  purchased 
by  San  Francisco,  and  the  Hetch  Hetchy  Project  developed  by  the 
City  with  construction  beginning  in  1914  and  first  water  delivered 
to  Crystal  Springs  Reservoir  in  1934. 

Consumption  has  increased  from  52  ragd  in  1930  to  250  mgd 
at  the  present  time.     To  provide  for  these  consumption  increases 
major  additions  have  been  added  to  the  system  which  include  the 
raising  of  0 ' Shaughnes sy  Dam;  Cherry  Valley  Dam;  James  H.  Turner 
Dam;  a  share  in  New  Don  Pedro  Dam  (exchange  water  capacity  in  Don 
Pedro  Reservoir) ;  additional  transmission  lines  across  San  Joaquin 
Valley,  around  and  across  the  Bay,  and  from  the  Crystal  Springs 
Lakes'  to  San  Francisco;  a  Crystal  Springs  By-Pass  tunnel;  additions 
to  storage,  pumping  and  distribution  in  San  Francisco;  and  the 
first  stages  of  the  Sunol  and  San  Andreas  Filtration  Plants. 

However,  continued  growth,  more  stringent  water  quality 
and  safety  requirements,  modernization  of  controls,  and  depreciation 
of  certain  major  elements  of  the  water  supply  system  now  require 
system  improvements  that  cannot  be  funded  from  current  revenues  and 
that  have  a  length  of  life  that  warrants  their  financing  by  bond 
issue  funds.     These  improvements  must  be  constructed  during  the 
next  five  year  period  in  order  to  meet  water  service  needs,  comply 
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with  water  quality  requirements  and  modernisation  of  controls,  and 
to  avoid  excessive  damage  as  a  result  of  deficiencies. 

The  twelve  projects  at  an  estimated  cost  of  $39,000,000  are 
briefly  described  as  follows. 

1 .  Sunol  Filter  Plant  Expansion  -  $5,000,000 

This  project  provides  for  increasing  the  capacity  of 
the  Sunol  Filter  Plant  from  40  mgd  to  8  0  mgd  design 
capacity,  with  hydraulic  capacity  to  double  this  flow 
for  reasonable  periods  of  duration.     The  joint  venture 
of  Brown  and  Caldwell,  and  Janes  M.  Montgomery,  Consult 
ing  Engineers,  was  authorized  under  Resolution  No. 
7  0-065  9  to  prepare  plans  and  specifications  for  this 
expansion  and  these  plans  will  be  completed  this  year. 

2 .  Calaveras  Dam  Improvements  -  $2,000  ,000 

Construction  of  this  earth  and  rock  fill  dam  with 
hydraulic  placed  core  began  in  1913,  proceeding  until 
a  major  slip  occurred  in  1918.     After  a  drying  out 
period 'work  continued  using  conventional  rolling 
methods,  and  when  the  Dam  was  completed  in  1925  it 
contained   a-  hydraulic  placed  core  in  the  lower 
portion  of  the  Dam.     As  a  result  of  the  Van  Norman 
Dam  failure  in  the  recent  San  Fernando  earthquake 
certain  weaknesses  have  been  revealed  in  earth  fill 
dams  and  particularly  tno§e  constructed  by  hydraulic 
fill  methods.     The  San  Francisco  Water  Department 
employed  W.  A.  Wahler  in  the  fall  of  1971  under 
Resolution  No.   71-0  36  5  to  make  tests  and  analyze  the 
stabilitv  of  the  Dam  undo  r  e  a  rthauake  conditions. 
The  work  is  not  completed,  but  preliminary  findings 
show  some  strengthening  of  the  Dam  to  be  required  in 
order  to  bring  the  Dam  up  to  safety  standards  and 
avoid  major  damage  in  the  event  of  an  earthquake. 

3  •     Rehabilitation  of  Dumbarton  Bridge  -  $600,000 

The  Dumbarton  Pipe  Bridae  constructed  in  19  2  5  supports 
the  Bay  Division  Pipelines  Mo.   1  and  2  across  the  Bay. 
Continuous  deterioration  of  this  structure  lea  to  the 
employment  of  a  consultant  to  inspect  and  evaluate  the 
condition  of  the  protective  coating,   state  of  deteri- 
oration and  structural  integrity.     Preliminary  findings 
indicate  that  at  certain  areas  the  bridge  does  not 
meet  current  earthquake  requirements  as  to  structural 
strength.     In  order  to  preserve  the  bridge,  which  is 
cthe  vital  link  in  carrying  two  major  pipelines  across 
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the  Bay,  it  is  necessary  to  strengthen  the  structure 
and  provide  the  necessary  coating  to  prevent  further 
deterioration . 

4 .  Bay  Division  Pipeline  Pumping  Plant  -  $4,300,000 

All  water  necessary  for  consumer  needs  except  for 
minor  production  from  the  Peninsula  watershed  must 
pass  through  the  four  Bay  Division  pipelines.  During 
the  warm  summer  months  these  lines  must  have  a 
capacity  to  carry  maximum  day  consumption  minus  San 
Andreas  Filtration  Plant  production  plus  any  peak 
hourly  demand  that  cannot  be  provided  from  balancing 
or  distribution  storage.     By  1975  additional  trans- 
mission capacity  will  be  required  in  the  Bay  Division 
system.     This  requirement  will  be  met  by  a  proposed 
pumping  plant  of  approximately  340  million  gallons 
per  day  capacity  to  be  located  on  Bay  Division 
Pipelines  3  and  4. 

5.  San  Andreas  Pipeline  No.   3  -  $6,100,000 

(San  Andreas  Filtration  Plant  to  San  Pedro  Road, 
Daly  City) 

The  transmission  capacity  between  the  Peninsula  and 
the  Sunset  Reservoir  pressure  district  is  now  limited 
to  the  capacity  of  the  San  Andreas  No.   2  line 
supplemented  by  pumping  from  Lake  Merced  Pump  Station. 
Both  facilities  are  operating  at  Peak  capacity  during 
summer  periods  of  peak  consumption  and  there  is  no 
capacity  for  growth ,  removal  of  facilities  for 
maintenance  or  for  emergencies.     Construction  of  the 
first  section  of  the  San  Andreas  Line  No.  3  is  essential 
for  supplying  growth ,  peak  demands ,  and  to  permit  the 
removal  from  service  of  the  San  Andreas  No.  2  line 
constructed  in  1928  to  permit  cleaning  and  cement 
lining. 

6 .  Crystal  Springs  Pipeline  No.   3  -  $3,350,000 

The  line  between  Crystal  Springs  Reservoir  and 
University  Mound  Reservoir  is  being  constructed  in 
increments  to  keep  up  with  consumer  demands ,  and 
this  project  provides  for  the  section  between 
Baden  and  Randolph  Ave.  in  South  San  Francisco. 
The  existing  sections  of  Crystal  Springs  No.   3  line 
will  then  be  combined  with  a  reconditioned  section 
of  San  Andreas  44"  line  between  Mi librae  and  Baden 
and  a  rehabilitated  section  of  Crystal  Springs  No .  1 
line  between  Randolph  Ave.,   South  San  Francisco ,  and 
University  Mound  Reservoir  to  give  two  paralleling 
lines  to  University  Mound  Reservoir .     This  will 
provide  additional  capacity  for  growth  and  peak  con- 
sumption ,  and  permit  the  shutdown  of  a  section  of 
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either  of  the  two  Crystal  Springs  lines  without 
putting  consumers  out  of  water.     In  addition,  this 
project  will  permit  the  abandonment  of  the  section 
of  No,  1  line  between  Mi librae  and  South  San  Francisco 
which  is  beyond  economical  repair,  can  only  carry 
5  mgd  but  must  be  retained  in  service  for  emergency 
purposes  until  the  above  line  is  constructed. 

7 .     Rehabilitation  of  Transmission  Lines  -  $1,910,000 

This  project  will  rehabilitate  four  sections  of  trans- 
mission lines  by  cleaning  and  cement  lining  with 
certain  short  distance  replacements  in  order  to  increase 
capacity,  extend  life,  reduce  maintenance  and  avoid 
an  early  complete  replacement.     The  sections  to  be 
rehabilitated  are: 

The  44"  Crystal  Springs  No.  1  line  between 
Randolph  Ave.,  South  San  Francisco,  and  University 
Mound  Reservoir,  which  is  27,500  feet  in  length 
and  was  constructed  in  1835. 

The  44"  San  Andreas  No.  1  line  between  Mi librae 
and  Baden,  which  is  21,000  feet  in  length  and 
was  constructed  in  1898. 

e 

The  54"  San  Andreas  No.  2  line  between  Crystal 
Springs  Road,  San  Bruno,  and  San  Pedro  Road, 
Daly  City,  which  is  35,000  feet  in  length  and  was 
constructed  in  1927. 

The  44"  Niles-Irvington  pipeline  between  Niles 
Reservoir  and  Irvington  Pump  Station,  which  is 
15,600  feet  in  length  and  was  constructed  in 
1925. 

8 ♦     Suburba n_  Headqua r ter s  -  $2,960,000 

This  project  will  replace  the  existing  Division 
headquarters  facilities  in  Mi librae  and  Sunol  which 
were  built  in  the  "horse  and  buggy"  days,  and  have 
been  continuously  modified  over  the  years  as  a 
"make  do"  headquarters.     The  new  principal  facility 
will  be  constructed  on  watershed  lands  south  of  Ralston 
Avenue  near  Belmont,  and  will  provide  headquarters 
for  a  Suburban  and  a  Purification  Division  with 
c additional  space  for  engineering  and  land  management 
activities.     The  Alameda  service  center  will  be  con- 
structed on  the  site  of  the  existing  Alameda  Division 
headquarters  near  Sunol  and  will  include  space  for 


a. 


b. 


c. 


d. 
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land  management  activities.     This  project,  when 
completed,  will  permit  the  release  of  the  present 
valuable  Peninsula  headquarters  site  in  Mi librae 
for  a  higher  use  under  lease  conditions  or  for  sale . 

9 .     Central  Control  System  -  $1,250,000 

Modern  utility  operation  requires  centralized  data 
collection  and  control  to  provide  management  with 
adequate  information  and  records  of  operating  data , 
to  permit  immediate  response  to  emergencies,  to 
achieve  maximum  economies  and  to  provide  the  best 
possible  water  service.     The  initial  phase  of  a 
system  to  cover  operations  in  San  Francisco  is  now 
under  design  with  installation  to  begin  in  the  near 
future.     The  project  will  provide  for  the  completion 
of  work  within  Fan  Francisco ,  the  establishment  of 
centers  in  Mi librae  and  Sunol ,  and  the  installation 
of  the  necessary  equipment  and  appurtenances  to 
transmit  necessary  information  for  records,  operation 
and  the  remote  control  of  critical  facilities. 

10 .  Balboa  Reservoir  -  Lining,  Roof  and  Appurtenances  - 
South  Bar,rn~^TT7WuToW 

The  Balboa  Reservoir,  a  planned  improvement  for  many 
years,  will  be  located  at  elevation  about  300  feet 
on  City  owned  land  bounded  by  Ocean  Avenue  on  the 
South,  Phelan  Avenue  on  the  East,  Riordan  School  on 
the  North  and  the  homes  facing  Plymouth  Street  on 
the  West.     This  project  was  planned  for  completion 
out  of  1961  Bond  Issue  monies,  but  the  extreme  necessity 
of  constructing  the  Crystal  Springs  Balancing  Reservoir 
for  water  quality  and  service  requirements  dictated 
the  use  of  these  bond  funds  to  permit  immediate  con- 
struction, and  the  Balboa  project  was  deferred  until 
other  monies  were  available. 

1 1 .  Balboa  Pump  Station  an d  Appurtenances  -  _$  jU 2 00, 0 00 

The  Balboa  Pumping  Station  will  be  located  on  City 
owned  property  at  University  Mound  Reservoir.  The 
station  will  have  a  capacity  of  40  mgd,  will  boost 
water  from  University  Mound  Reservoir  at  elevation 
172  to  Balboa  Reservoir  at  elevation  312,  and  when 
constructed  will  be  combined  with  the  Alemany  Station 
to  permit  pumping  to  either  the  Balboa  or  Sunset 
gradients . 

12.  Feeder  Mains  in  San  Francisco  -  $5,530,000 


An  adequate  system  of  feeder  mains  is  necessary  for 
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each  major  pressure  district  to  supply  the  grid 
system  of  pipe  network  from  which  individual  consumers 
receive  service.     Increasing  consumption,  changing 
/         patterns  of  use,  loss  of  capacity  due  to  deterioration, 
and  the  addition  of  a  new  reservoir  all  have  contributed 
toward  the  need  for  new  feeder  mains  in  three  districts • 

a.  Sunset  System  -  7,800  feet  of  16"  and  17,000  feet 
of  12 "  are  required  to  correct  deficiencies  in  the 
S.E.  and  N.  E.  areas  of  the  pressure  district. 

b.  University  Mound  System  -  7,400  feet  of  24"  and 
11,000  feet  of  16''  are  required  to  correct 
deficiencies  in  the  India  Basin  -  Lash  Terminal 
area,  the  area  between  Islais  Creek  and  China 
Basin,  and  the  area  north  and  adjacent  to  the 
channel  at  China  Basin. 

c.  Balboa  System  -  13,100  feet  of  30",  11,600  feet 
of  24",  2,000  feet  of  16"  and  8,600  feet  of  12" 
are  required  to  put  this  pressure  district  in 
service  and  correct  uef iciencies . 

The  following  sheets  give  a  more  detailed  explanation  of 
each  project.     Also  attached   i.«  a  summary  list  of  the  projects 
with  costs  and  three  exhibits . 

Exhibit  1  shows  the  historical  growth  of  the  water  supply 
system  with  future  estimates  of  consumption  made  in  1968. 

Exhibit  2  is  an  excerpt  from  the  Brown  and  Caldwell  study 
made  in  1971  in  connection  with  the  Crystal  Springs  Balancing 
Reservoir  design,  which  shows  a  recent  estimate  of  future  con- 
sumption, taking  into  consideration  recent  slow  down  trends  in 
population  growth . 

Exhibit  3  shows  a  map  of  the  Water  and  Power  System  on 
which  the  general  location  of  all  projects  has  been  marked. 

The  total  debt  service  on  the  proposed  bond  issue  will  be 
included  in  the  water  rate  schedule,  and  suburban  consumers  will 
be  charged  their  fair  share.     A  rate  study  now  under  way  is 
including  these  proposed  projects  in  the  capital  improvement 
program  included  in  the  report,  and  the  debt  service  on  the  pro- 
posed new  bonds  is  included  as  a  part  of  annual  costs.     A  pre- 
liminary draft  of  this  rate  study  is  expected  early  next  month 
for  review  with  our  suburban  consumers . 

Attached  is  a  resolution  authorizing  presentation  of 
this  bond  issue  to  the  Board  of  Supervisors  for  submittal  to  the 
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Members 

Public  Utilities  Commission        ~7~  April  19,  1972 


voters  at  the  November ,.  1972  election.     Your  approval  is 
recommended  at  the  I pr i 1  25  meeting  in  order  that  the  projects 
may  be  submitted  to  the  Capital  Improvement  Advisory  Committee  on 
April  26,  the  last  day  for  submission  of  Bond  Issue  projects  to 
be  included  in  a  bond  issue  that  may  be  voted  on"  at  the  November, 
1972  election. 


HCM  s  rv 


MONTHLY  ES?0R2v  BOH  MARCH  1972 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:        General  Manager  of  Public  Utilities 
FROM i     General  Manager  and  Chief  Engineer 

Water  Supply; 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  water- 
sheds averaged  from  47%  to  54%  of  normal  as  of 
April  17;  Alameda  watersheds  averaged  from  50%  to  55% 
of  normal  for  the  same  period. 

2.  Hetch  Hetchy  water  imports     An  average  of  238 « 7 
million  gallons  per  day   (MGD)   for  the  month  of  March. 

3.  Sunol  Valley  Filtration  Plant  treated  14.8  MGD. 

4.  Consumption  (MGD  average): 

March    1972    -  249.1)     14#6  per  cent  more 
March    1971    -  217.3) 

12  months  preceding 

*Prf*  \'   "?2  "  250.5)   l  2  cent  raore 

April.  1,  1971  -  247.6) 

5.  Storage  (million  gallons)  as  of  April  17,  1972 

Alameda  Pi v. 

1972  -  27,864)    „_  0  ,  . 

1971  -  37  233)   ****  *  psr  cent  less 


Peninsula  Div. 


1972  -  21,744) 
1971  -  20,978) 


3.7  per  cent  more 


Total 


1972     -     49,608)   ,  a  n 

1971     -     58,211)   14 • 8  Per  cent  less 

As  requested  by  the  Recreation  and  Park  Department, 
211  million  gallons  were  spilled  into  Lake  Merced 
in  17  days.     The  spill  started  on  March  6,  197  2  at 
the  Lake  level  of  24  feet  6  inches  gage  height  and 
stopped  on  March  23,  1972  at  26  feet  10  inches  gage 
height. 


2S££Si-i£H^  ^  Maintenance 

BARTD 

Embarcadero  Station 

Corrected  Department  drawings  of  our  facilities 
have  been  returned  to  Parsons,  Brinkerhof f  ,  Quade,  and 
Douglas  ,  Inc » ,  who  will  incorporate  the  drawings  into 
the  final  BARTD  plans. 

Main  Break 

On  March  24,  at  10; 25  a.ra*  ,  a  leak  developed  in  the 
joints  of  a  12-inch  main  at  8th  and  Market  Streets  in  a 
BARTD  construction  area.     While  in  the  process  of  shutting 
down  this  main,  the  supported  portion  of  an  8- inch  main 
broke,  causing  severe  flooding  and  undermining  of  the  area 
of  the  Municipal  Railway  streetcar  tracks.  Municipal 
Railway  traffic  was  halted  until  early  Saturday  morning 
while  repairs  were  made.     Water  service  was  restored  in 
the  area  at  It 30  a.ma,  Saturday,  March  25 „     BARTD  has 
assumed  the  costs  of  repairs. 

Geary  Boulevard  Underpass 

A  contract  in  the  amount  of  $129,800  has  been  awarded 
to  Underground  Construction  Co, ,  Inc.  for  laying  a  20-inch 
steel  main  in  the  Wood,  Ansa,  O 8  Farrell t  and  I  yon  Streets. 
Our  facilities  must  be  relocated  due  to  the  construction  of 
the  Geary  Boulevard  Underpass  at  Masonic  Avenue  *     The  re- 
location project  should  be  completed  in  five  months. 

Pilarcitos  Side  Flume 


On  March  16,  sections  of  timber  trestles  supporting 
the  Pilarcitos  side  flume  collapsed.     These  sections  were 
built  approximately  190  years  ago  by  the  Spring  Valley 
Water  Company,     The  Pilarcitos  side  flume  is  vital  for 
collecting  runoff  into  Pilarcitos  Reservoir.    Water  in  the 
Pilarcitos  Reservoir  flows  by  gravity  into  San  Andreas 
Reservoir .    Without  the  side  flume  in  operation  all  run- 
off collected  would  drain  into  Stone  Dam  and  would  be 
permanently  lost  during  a  storm  when  the  weir  overflows. 
Stored  water  of  the  Stone  Dam  flows  by  gravity  to  the 
Crystal  Springs  Reservoir.     Pumping  is  required  to  transport 
water  from  Crystal  Springs  Reservoir  to  the  higher  elevation 
of  San  Andreas  Reservoir.     Reconstruction  of  the  collapsed 
section  is  necessary  not  only  for  the  recovery  of  runoff 
water  but  is  also  necessary  to  save  the  costs  of  pumping 
water  to  the  San  Andreas  Reservoir «    Our  staff  is  now 
determining  the  costs  of  repair. 
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Water  Sales 


March 
1972 

$2,035,263 

Fiscal  Year 
1971-72  to 
•  March  31 

$19,095,751 

Leases  and  Permits 


1971 


$2,114,048 

Fiscal  Year 
1970-71  to 
Ma^cji_31  

$18,486,284 


Decrease 
$  78,785 

Increase 
$609,467 


Rents  for  the  month  of  February  included  % 

Santa  Clara  Sand  and  Gravel 
Crystal  Springs  Golf  Course 


$  1,789 
3,897 


A  lease  was  executed  to  W»_D.  and  Edith  C*  McDonald  for 
grasing  use  of  1871, 5  acres  in  Alameda  County  from  November  1971 
to  November  1978  *     The  consideration  for  the  first  two  years  of 
the  lease  is  $14,000,  and  for  the  remainder  of  the  lease  $14,900* 

A  permit  was  issued  to.  Roy  Kruse  for  row  crop  agricultural 
and  grazing  use  of  350  acres  in  Alameda  County  for  $13,125  per 
year  e 

A  permit  was  issued  to  Guy  F<»  Atkinson  Company  for  a  yard 
and  shop  site  use  of  2,11  acres  in  San  Mateo  County  (Highway  28  0 
near  Lower  Crystal  Springs  Reservoir)  for  $2,400  per  year* 

Continuing  Program 

Vehicular  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  22 
vehicles. 

Vehicular  Acc ident  Rate 

During  the  month  of  March  there  were  five  accidents  in 
three  of  which  the  Department  driver  was  at  fault*  Our 
frequency  rate  for  all  accidents  was  22.33  per  million  miles 
while  driving  223,905  miles. 


Industrial  Accident  Rate 


There  were  3  lost  time  injuries  in  March  for  a  total  of 
8  for  the  calendar  year. 


Servi ce  Renewal s 


Replacement  of  old 
corroded  or  under- 
sized piping 

Meter  Repairs 


March 
1972 


510 


Fiscal 
Year 


4,692 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Cent rac t  P rocpr  s m 

1,  1-1/2 ,  and  2-inch 

Flushing 


540 


18 


10 


4,243 
137 
125 


Area  flushing  was  performed  in  the  Sutro  Pressure  Zone 
in  the  Russian  Hill  area,  bounded  roughly  by  Pacific  to 
Chestnut  and  Taylor  to  L&rkin . 


March 
1972 


Mains   (all  sizes)  in  linear  feat 


13,400 


Fiscal 
Year 

975,800 


Number  of  individual 
flushings  to  correct 
objectionable  conditions 


28 


134 
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M  I  N  U  T  E  S 
PUBLIC  UTILITIES  C0E4MISSI0N 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

Hay  9,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Wei ton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-89 


Call  to  Order: 


2:30  p.m 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn, 
Louis  A.  Petri 


The  minutes  of  the  special  meeting  of  the  Commission  held  April  24, 
1972  and  the  regular  meeting  held  April  25,  1972  were  approved. 


RESOLUTION 
NO. 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 


72-0131 


Bid  Call,  HHContract  No.  46  3  -  Install  Under- 
ground Feeder  Cables  Mission  Street, 
2nd  to  4th  Street 


HH  Contract  No.  452  -  Improvements  to 
Storm  Drainage  System  at  Moccasin 

WD  Contract  No.  1580  -  Laying  of  6-Inch 
Ductile  Iron  Main  in  Yale  Street  - 
South  of  Felton  Street 


Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0132    H  Departmental  Request  for  Transfer  of  Funds  - 

$25,700  Accident  Compensation  -  Hetch  Hetchy 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0133    H  Supplemental  Appropriation  -  $6,933  Compensation 

Adjustments 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0134    W  Award  of  WD  Contract  No.  1507  -  Construction  of 

Hunters  Point  Reservoir  -  L.  R.  Yegge  Company  - 
Los  Gatos  -  Amount,  293,150.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-90 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  Wo.  1576  -  For  the  Repaving 
of  Street  and  Sidewalk  Openings  for  the  San 
Francisco  Water  Department  for  the  Fiscal  Year 
Ending  June  30,  1973  -  Pacific  Pavements  Company 
Ltd.,  San  Francisco  -  Amount,  $375,840.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  collections  of  damage  claims  -  San 
Francisco  Water  Department  -  Month  of  April 
1972 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  149 1R  -  Laying  of 
6 -Inch  Ductile  Iron  Main  in  Majestic  Avenue 
between  Lake  View  and  Summit  Street  -  Everson 
Construction  Company,  Petaluma  -  Amount,  $7,280.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Cancellation  of  Revocable  Permit  to  Stanford 
Research  Institute  under  Resolution  No.  19,512 
adopted  August  25,  1959 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Land  Use  Permit  to  Alameda  County  Water  District  - 
Reduction  of  acreage  and  rental 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 
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72-0140  W 


Quitclaim  of  portion  of  Old  College  Hill  Pipe- 
line right-of-way  easement 


Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-0141  W 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Departmental  Request  for  Transfer  of  Funds  - 
$35,400  Compensation  Insurance  -  San  Francisco 
Water  Department 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-0142  W 


On  motion  of  Flynn,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $11,631  Compensation 
Adjustments 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-0143  M 


On  motion  of  Petri ,  seconded  by  Diviny ,  the 
following  resolution  was  adopted: 

Agreement  with  William  Eaton  for  arbitration 
services  under  TWU/MR  Memorandum  of  Agreement 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Petri 
No-Flynn 


72-0144  M 


On  motion  of  Petri,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Appointment  of  City  representatives  in  Northern 
California  Joint  Pole  Association 


Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


72-0145  M 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Emergency  Supplemental  Appropriation  -  $830,700 
Platform  Wages 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 
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Emergency  Supplemental  Appropriation  -  $994,000 
Various  Appropriations 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  write-off,  compromise  settlement  and 
collection  of  damage  claims  -  Month  of  April 
1972  -  Municipal  Railway 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Month  of  April 
1972  -  Municipal  Railway 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Petri 
Flynn 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Purchase  of  used  transit  bus  from  General  Motors 
Corporation 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Rousseau,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $4,871  Permanent 
Salaries 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Amendment  to  Joint  Exercise  of  Powers  Agreement 
between  MTC  and  BART  (Northwest  San  Francisco 
Rapid  Transit  Extension  Board) 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 
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On  motion  of  Rousseau,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

72-0131-MR  Approving  payment  of  claims  against  the 

Municipal  Railway  -  Total  amount,  $2,529.38 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Hetch  Hetchy  Calendar  Item  No.  3,  and  Water  Department  Calendar 
Item  No.  10  -  Requests  for  Supplemental  Appropriations  for  operational 
necessities,  Fiscal  Year  1972-1973  -  were  taken  off  calendar  for 
additional  study,  new  detail,  and  further  revision. 


****** 


In  discussing  the  calendar  items  authorizing  bid  call  for  construction 
contracts   (Resolution  No.  72-0131) ,  Commissioner  Petri  requested  that 
a  brief  description  be  included  with  each  item  on  the  calendar  to 
give  some  indication  of  whether  it  is  a  small  or  larae  job. 


****** 


In  voting  approval  for  award  of  WD  Contract  No.  15 7S — For  the  ^epaving 
of  Street  and  Sidewalk  Openings  for  the  rater  Department,  Fiscal  Year 
ending  June  30,  1973,  Commissioner  Petri  pointed  out  the  advisability 
of  coordinating  these  jobs  with  the  other  utility  contracts  by 
Department  of  Public  Uorks,  Pacific  Gas  and  Electric,  and  the 
Telephone  Company  wherever  possible. 


****** 


Resolution  No.  72-0143 — Authorizing  execution  of  an  agreement  with 
William  Eaton,  Attorney  at  Law,  to  serve  for  a  period  of  one  year 
as  impartial  hearing  officer  in  all  arbitration  proceedings  pursuant 
to  the  provisions  of  the  current  Memorandum  of  Agreement  between  the 
Public  Utilities  Commission,  the  Transport  Workers  Union  of  America, 
AFL-CIO  and  Local  2 50 A  Transport  Workers  Union. 

Municipal  Railway  General  Manager  John  M.  Woods  explained  that 
Section  XVI  of  the  Memorandum  of  Agreement  between  the  City  and  the 
Union  provides  that  an  arbitrator  be  agreed  upon  and  appointed  to 
serve  for  an  agreed  period  of  time  as  impartial  hearing  officer  in 
advisory  arbitration  proceedings . 

Mr.  Eaton,  who  is  eminently  qualified,  was  suggested  by  the  Union. 
Mr.  Woods  said  the  Municipal  Railway  was  in  agreement  with  the 
selection  and  recommended  the  Commission's  approval. 
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Mr.  Eaton's  fee  as  arbitrator  is  $250  per  day,  and  the  City  and 
Union  shall  each  pay  its  pro-rata  share  when  his  services  are 
utilized.     The  limitation  is  $10,000  for  the  year's  term. 

Theodore  talker,  an  interested  spectator,  asked  whether,  durinq  the 
period  of  this  contract,  an  employee  who  was  not  a  member  of  Transport 
Workers  Union  Local  2  50  A  and  who  wanted  arbitration  would  be  required 
to  use  this  arbitrator  as  selected  by  the  Union  and  the  Commission. 

Public  Utilities  Counsel  William  F.  Bourne  replied  that  inasmuch  as 
the  cost  of  the  services  of  the  impartial  hearing  officer  would  have 
to  be  shared  by  the  grievant  and  the  Commission  in  the  event  an 
individual  employee  not  a  member  of  the  Union  chose  to  take  a 
particular  hearing  to  arbitration,  there  would  be  much  to  be  said 
for  the  position  that  the  individual  employee  would  not  be  bound  to 
accept  this  particular  arbitrator.     Mr.  Bourne  said  that  the  City 
Attorney's  office  would  have  to  consider  the  question  further,  should 
the  question  arise  and  their  opinion  be  requested  by  the  Commission. 

Mr.  Walker  then  asked  whether  an  employee  who  was  a  Union  member 
but  who  chose  to  act  on  his  own  without  Union  participation,  would 
be  bound  to  use  Mr.  Eaton  as  an  impartial    hearing  officer  in 
arbitration  proceedings,  and  would  he  then  have  to  pay  the  cost 
himself? 

Mr.  Bourne  said  this  question  too  called  for  further  study;  however, 
he  concluded,  there  was  much  that  could  be  said  for  the  conclusion 
that  the  employee  would  not  be  bound  to  take  Mr.  Eaton;  but  that 
if  the  employee  wished  the  Union  to  pay  his  share  of  the  costs,  the 
hearing  would  have  to  go  to  Mr.  Eaton. 

Commissioner  Petri  then  commented  on  Mr.  Walker's  statements  alleging 
Commission  predetermined  vote.     He  said  the  remarks  were  false 
and  entirely  out  of  order. 

Commissioner  Diviny  declared  that,  as  international  vice  president, 
Brotherhood  of  Teamsters,  he  has  had  much  experience  in  labor 
contracts  and  labor  negotiations,  and  it  was  his  opinion  that  the 
recognized  bargaining  agent  for  the  Municipal  Railway  operators  was 
the  Transport  Workers  Union  Local  250A.     He  said  that  the  item  for 
consideration  before  the  Commission  had  been  worked  out  between  the 
Union  and  the  Railway,  to  permit  impartial  arbitration  in  accordance 
with  the  Memorandum  of  Agreement,  and  that  was  who  he  was  going  to 
recognize  —  the  majority,  not  the  minority. 


****** 


Resolution  No.  72-0145  and  No.  72-0146  —  Supplemental  Appropriations 
for  Municipal  Railway  —  $830,700  from  any  legal  source  to  cover 
payments  required  for  platform  wages  and  pension  and  retirement 
allowances  through  the  balance  of  the  fiscal  year;  and  $994,000 
to  provide  for  deficiencies  in  various  appropriations  for  the 
balance  of  the  fiscal  year. 

Assistant  General  Manager-Finance  John  M.  Christensen  gave  a  detailed 
explanation  of  these  items. 

Mr.  Walker  asked  if  the  appropriation  of  these  monies  by  the  Board 
of  Supervisors  would  obviate  the  necessity  for  the  Municipal  Railway 
service  adjustments  approved  by  the  Commission  at  its  March  14  meeting. 
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Commissioner  Cardoza  explained  that  the  action  being  taken  today 
was  to  finance  operation  of  the  Municipal  Railway  throuah  June  30, 
1972.     The  Commission  is  presently  under  injunction  from  imDle^enting 
the  suggested  schedule  adjustments  until  such  time  as  the  Court 
renders  a  decision  in  the  matter. 

Stephen  Hecker,  an  interested  spectator,  asked  about  the  supplemental 
appropriation  request  of  $800,000  for  Passenger  and  Damage  Clains, 
and  $35,000  Claims  and  Litigation  Expense. 

Dr.  Christensen  reviewed  the  Municipal  Railway  accident  claims 
statistics.    At  this  point  in  time  there  are  about  $90  million  in 
prayers  filed  against  the  Municipal  Railway,  being  received  at  the 
rate  of  approximately  $30  million  per  year.     Settlement  experience 
is  presently  about  8-1/2  per  cent  (with  11  per  cent  for  the  past 
year) ,  leaving  a  settlement  liability  for  the  Railway  of  approximately 
$2-1/2  to  $4  million  per  year,  or  $200,000  per  month.     The  $800,000 
requested  is  to  cover  deficit  in  the  account  for  settlements  to  date 
and  anticipated  settlements  through  June  30,  1972. 

Mr.  Hecker  asked  what  effect  the  recision  of  the  reconstruction  and 
replacement  appropriations  would  have  on  the  cable  car  operation. 
He  claimed  this  was  raiding  monies  guaranteed  under  Proposition  Q 
for  the  operation  of  the  cable  cars  and  using  it  to  run  the  balance 
of  the  Railway. 

Dr.  Christensen  said  it  was  planned  to  defer  this  work  and  have  it 
performed  under  the  non-profit  corporation  improvement  project. 
Mr.  Woods  said  he  could  foresee  no  radical  breakdown  effect  on  the 
cable  car  operation  by  using  this  method  of  financing  the  work. 

Peter  Ehrlich,  an  interested  spectator,  asked  for  definition  of 
various  terms;     compensation  reserve,  sheaves,  and  pulleys. 

He  also  asked  if  the  Hetch  Hetchy  Project  funds  being  accumulated  as 
City's  one-third  share  in  funding  under  federal  grant  for  the 
replacement  of  the  Municipal  Railway  electrical  power  system  in  San 
Francisco  could  not  be  used  for  financing  the  Railway  in  view  of  the 
drought  this  past  winter  which  will  cut  down  on  Hetch  Hetchy *s 
ability  to  accumulate  City's  full  share  this  year. 

Mr.  Crowley  stated  that  in  spite  of  statements  made  by  various 
officials  as  to  the  availability  of  the  money,  under  the  City  Charter 
rules  the  only  way  that  money  could  be  transferred  to  the  Municipal 
Railway  during  the  current  fiscal  year  would  be  on  a  short-term  loan. 
The  money  would  have  to  be  repaid  by  May  15,  1972.    No  advantage 
would  be  gained  by  borrowing  since  the  funds  would  have  to  be  repaid 
practically  immediately. 


****** 


Resolution  No.  72-0149  —  Purchase  by  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  of  one  used  transit  bus  from  General 
Motors  Corporation. 

Mr.  Woods  explained  that  in  1969  at  the  time  delivery  was  received 
of  the  new  diesel  motor  coaches,  it  was  agreed  the  Improvement 
Corporation  would  sell  one  back  to  General  Motors  Corporation  for  the 
purpose  of  adding  to  and  altering  the  vehicle  in  an  attempt  to 
reduce  the  noise  level. 
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General  Motors  has  modified  and  tested  the  vehicle,  and  the  Railway 
now  plans  to  test  on  San  Francisco  streets. 

The  modifications  to  the  bus  are  a  fluid  fan,  hydraulic  disc  brakes 
on  tne  rear,  and  standard  brake  shoe  air  actuated  front  brakes.  It 
has  been  stated  that  the  brake  life  on  these  brakes  could  be  as  much 
as  five  times  that  of  a  standard  air  actuated  drum  type  brake,  which 
is  installed  in  the  Muni's  current  fleet.     In  addition,  the  coach 
will  be  equipped  with  all  the  components  of  the  EIP  package  except 
the  catalytic  muffler. 


The  Commission  adopted  Resolution  No.  72-0151,  approving  and 
recommending  to  the  Board  of  Supervisors  that  they  execute  First 
Modification  to  the  Joint  Exercise  of  Powers  Agreement  dated 
June  4,  1971,  between  the  Metropolitan  Transportation  Commission  and 
San  Francisco  Bay  Area  Rapid  Transit  District,  providing  for  the 
development  of  a  comprehensive  plan  for  the  extension  of  rapid 
transit  facilities  in  San  Francisco. 

This  First  Modification  will  make  San  Francisco  a  party  of  said 
agreement  and  appoint  two  members  of  the  Board  of  Supervisors  to  the 
Northwest  San  Francisco  Rapid  Transit  Extension  Board  under  Section 
2(B)  of  the  agreement.  San  Francisco  agrees  to  make  a  contribution 
of  $3600  in  creditable  services  as  its  portion  of  the  local  share  of 
the  costs  of  the  project,  and  BART's  obligation  to  contribute  as 
the  local  share  will  be  reduced  in  said  amount. 


****** 


****** 


Communications : 


None 


****** 


Roll  Call: 


All  Commissioners  passed. 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.. 


wo 

jit  -r  '.- 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 


HH  Contract  No.  46  3 — Install  Underground  Feeder 
Cables  -  Mission  Street,  2nd  to  4th  Street 

HH  Contract  No.  4 5 2- -Improvements  to  Storm  Drainage 
System  at  Moccasin 


WD  Contract  No.  1580 — Laying  of  6-Inch  Ductile  Iron 
Main  in  Yale  Street,  South  of  Felton  Street 


'<  h«-fJ~y-,  certify  that  ih  ,  <  -ing  resolution  ivds  Adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ft***:***.  '->.*■. 


,  That  this  Commission  hereby  requests  the  Controller  *  s  approval 

of  Hetch  Hetchy  Water  and  Power  Request  for  Funds  #510  to  cover  the  estimated 

deficit  for  the  balance  of  the  fiscal  year, 

T-:v;       Appropriation  1.697. 801.000  - 

Accident  Compensation  -  Employees1  Retirement  System  $25,700 

From:    Appropriation  I.697.860.OOI  - 

Retirement  -  Employees'  Retirement  System  $25,700 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m  f\  y  y  1972 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn  "*>  :t>*~"O.Jk.<&K? 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Heteh  Hetchy  Water  and  Power  Supplemental  Appropriation 
in  the  amount  of  $6,933  to  reflect  compensation  adjustments  for  6  positions  in 
Hetch  Hetchy  Water  and  Power  per  Section  VII  (H)  of  the  1971-1972  Salary  Standardi- 
zation Ordinance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn/^'^O^LO^ 


RESOLVED }  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder j  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  150?  -  Construction 
of  Hunters  Point  Reservoir  -  to 
L.  R.  Yegge  Company  in  the  amount 
of  $293,150.00,  and  all  other  bids 
for  the  above  described  work  are 
hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.*p    j    -y  -  — iVl  A  Y   1972  ■'•.•4&> — 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No! 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.  1576  -  For  the  Repaving  of  Street 
and  Sidewalk  Openings  for  the  San 
Francisco  Water  Department  for  the 
Fiscal  Year  Ending  June  30,   1973  -  to 
Pacific  Pavements  Co.,  Ltd.  in  the 
total  amount  of  $375,840.00,  and  all 
other  bids  for  the  above  described 
work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   f\       ,   \  A 

ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  April  1972,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  amount  of  $3,551.30,  per  list  dated 
April  30,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  \   :  M  A  Y  9'  1972 


at  its  meeting  of._ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._Ji£_LLjLi, 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1491R  -  Laying  of  6 -Inch  Ductile 
Iron  Main  in  Majestic  Avenue  between 
Lake  View  and  Summit  Street  -  to 
Everson  Construction  Co . ,  in  the  net 
amount  of  $7,280.00,  and  all  other 
bids  for  the  above  described  work 
are  hereby  rejected . 

■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

tt    _    f  p  \  m  A  V  V  i  1972 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMIS5 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.y 2~""f!' 'I  Pf R 


RESOLVED,  that  this  Commission  hereby 
consents  to  the  cancellation  as  of  October  31, 
1971  of  the  Water  Department  Revocable  Permit 
which  was  issued  to  STANFORD  RESEARCH  INSTITUTE 
to  occupy  for  experimental  purposes  59.7  acres 
of  the  Calaveras  Watershed,  Santa  Clara  County, 
commencing  June  1,   1959,  pursuant  to  Public 

> 

Utilities  Commission  Resolution  No.  19,512 

+-,rs  »  cor         j"at ion  or  ?5,  v  6 u  p$r  y«sar,  plus 

adopted    August  25,   19  59. 

cmg  May  I, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■  utt  i-d  I    MAY  9  1372 

at  its  meeting  of  ____ 

M 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ^"™'^*'jL30 


WHEREAS,  a  Land  Use  Permit  was  issued  to  Alameda  County  Water 
District  to  occupy  and  utilize  certain  parcels  of  property  in  Alameda 
County  owned  by  the  City  and  County  of  San  Francisco,  under  the  juris- 
diction of  the  San  Francisco  Water  Department,  for  a  total  of  53.81 

■ 

acres  as  authorized  by  Public  Utilities  Commission  Resolution  No. 
70-0095,  adopted  February  10,   1970;  and 

WHEREAS,  said  permit  was  for  the  purpose  of: 

1.  Protecting  Alameda  Creek  water  from  pollutants 
or  contaminants  from  the  premises  covered  by 
said  permit; 

2.  Operating,  maintaining,  and  improving  existing 
recreational  facilities  on  said  premises,  sub- 
ject to  a  consideration  of  $5,760  per  year,  plus 
taxes  and  assessments,  commencing  May  1,  1970; 

WHEREAS ,  by  authority  of  a  Summons  and  Complaint  in  Eminent  Domain 
filed  September  16,   1971  by  the  Alameda  County  Flood  Control  and  Water 
Conservation  District,  Alameda  County  Action  No.   416603  and  an  Order 
for  Immediate  Possession  filed  by  said  plaintiff  effective  February  15, 
1972,  one  of  the  parcels  described  in  said  Land  Use  Permit  containing 
7.5  acres  and  shown  on  San  Francisco  Water  Department  drawing  No. 
B-1490,  is  now  occupied  by  said  plaintiff  for  flood  control  and  related 
purposes. 

NOW,   THEREFORE,   BE  IT 

RESOLVED,  that  this  Commission  hereby  approves  and  authorizes 
the  deletion  of  said  7. 5-acre  parcel  from  said  Land  Use  Permit,  thereby 
reducing  the  total  acreage  under  permit  to  46.31  acres  and  the  rental 
consideration  to  $4,957.20  per  year,  plus  taxes  and  assessments,  com- 
mencing May  1,   1972.     All  other  terms  and  conditions  of  said  permit 
are  to  remain  the  same. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of—  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Noi   •  ¥  --'  -£/:l.V. 


RESOLVED,  That  this  Commission 
hereby  requests  the  Director  of  Property 
to  prepare  the  necessary  legislation  for 
submission  to  the  Board  of  Supervisors 
authorizing  a  quitclaim  deed  covering  a 
portion  of  the  Old  College  Hill  pipeline 
right  of  way  through  Lots  12,  13  and  14 
of  Block  20,  Union  Park  Subdivision, 
Daly  City  for  a  consideration  as  determined 
by  the  Director  of  Property. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  -^-^ 


RESOLVED 3  That  this  Commission  hereby  requests  the  Controller's 

i 

approval  of  San  Francisco  Water  Department  Request  for  Funds  #509  to  cover  the 

estimated  deficit  for  the  "balance  of  the  fiscal  year. 

)  aJ 

From:    Appropriation  I.697.00O.OOI 

Retirement  Allowance  -  Employees'  Retirement  System  $35,^0 

To:       Appropriation  1.697.801,000 

Compensation  Insurance  -      "  "  "  $35,^400 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


.■■Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

7Z  0142 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $11,631  to  reflect  compensation  adjustments  for  two 
positions  in  compliance  with  Section  VII  (H)  of  the  1971-1972  Salary  Standardiza- 
tion Ordinance  and  for  two  positions  in  compliance  with  Charter  Section  8.U01. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ,  f\  _  —  

?    Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

m72— 0143 


RESOLUTION 


RESOLVED ,  That  the  San  Francisco  Public 
Utilities  Commission  hereby  authorizes  execution  of  an 
agreement  with  William  Eaton  to  serve  as  impartial  hearing 
officer  in  all  advisory  arbitration  proceedings,  for  a 
period  of  one  year,  total  sum  not  to  exceed  $10,000  for 
the  year's  term,  pursuant  to  the  provisions  of  Section 


XVI  of  the  current  Memorandum  of  Agreement  dated 
December  3,  1968,  between  the  San  Francisco  Public 
Utilities  Commission,  the  Transport  Workers  Union  of 
America,  AFL-CIO  and  Local  250A,  Transport  Workers  Union; 

Commission  and  Union  each  to  pay  its  pro-rata  share  of  said 

v  .  :.iq    .     :    the  Northern  Gal  if  a 

arbitrator  s  fees. 

- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


f  Secretary  and  Assistant  General  Manager 


Giy\  Wffl€«^lT  «  SAM  FRAWCJSOQ 


WHEREAS,  The  City  and  County  of  San  Francisco,  by  its  Public 
Utilities  Commission,  executed  a  Supplemental  Joint  Pole  Agreement  dated 
April  1,   1961,   to  provide  for  membership  for  the  City  in  the  Northern 
California  Joint  Pole  Association;  and 

WHEREAS,  The  General  Manager  of  the  Municipal  Railway  of  this 
Commission  has  recommended  the  appointment  of  new  representatives  to  said 
Northern  California  Joint  Pole  Association,  because  of  changes  in  assign- 
ment of  employees  currently  assigned  in  these  capacities;  now  therefore, 
be  it 

RESOLVED,  That  effective  May  1,   1972,  Mr.  Howard  P.  Grant,  Civil 
Engineer  of  Hetch  Hetchy  Water  and  Power,  is  hereby  appointed  by  this 
Commission  to  replace  Mr.  Rino  Bei  as  Joint  Pole  Representative  and  is 
authorized  to  sign  and  execute  for  and  on  behalf  of  this  Commission  and  the 
City  and  County  of  San  Francisco  all  routine  documents  relating  to  the 
acquisition  or  abandonment  of  interest  by  the  City  and  County  of  San  Francisco 
in  the  operations  of  the  Northern  California  Joint  Pole  Agreement  and  to 
approve  or  disapprove  changes  or  credits  incident  to  the  operation  of 
said  Northern  California  Joint  Pole  Agreement;  and  be  it  further 

RESOLVED,  That  Mr.  Robert  S.  Chin  is  hereby  appointed  by  this 
Commission  to  replace  Mr.  William  L.  Tong  as  Alternate  Joint  Pole  Representative; 
and  be  it  further 

RESOLVED,  That  Resolution  No.  21335  of  this  Commission,  dated  July  11, 
1961  is  hereby  rescinded  by  this  resolution. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of- 


Secretary  and  Assistant  General  Manager 


UTILITIES  COMMISSION 

SAN  FRANCIS 

72-0145 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval 
of  the  Municipal  Railway's  Request  for  Emergency 
Supplemental  Appropriation  of  $830,700  to  the  credit 
of  the  following  appropriations: 

1.735.130.001.000 

Wages  -  Platform  Employees  $745,000 

1.735.800.000.000 

Fixed  Charges 

O.E.  860  Pension  and  Retirement 

Allowance  85,700 

■ 


- 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  May  9,    197  2  

*1  ^    

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

7  2-0146 
RESOLUTION  No.,  1  ■  iU 


RESOLVED,  That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of 
Municipal  Railway's  Request  for  Emergency  Supplemental 


Appropriation  of  $994,000  to  the  following  appropriations; 


1.735.804.000    Passenger  and  Damage  Claims  800,000 
111.000    Overtime  21,000 


112.000    Holiday  Pay  3,000 


120.000    Temporary  Salaries  10,000 

120.019    Temporary  Salaries  - 

Differential  Pay  5,000 

135.000    Sick  Leave  -  Per  Diem  50,000 

266.000    Claims  and  Litigation  Expense  35,000 

391.000    Fuels  and  Lubricants  30,000 

800.000    Fixed  Charges   (O.E.  862 

Social  Security)  40,000 


994,000 


FURTHER  RESOLVED,  That  this  Commission  requests  the 

Mayor's  recommendation  to  the  Board  of  Supervisors  for  rescission 

of  the  following  appropriations  as  a  partial  source  for  funding 

the  above  listed  appropriation  deficits: 

1.735. 199. 000  compensation  Reserve  55,800 

1.735.860.000  Pension  &  Retirement  Allow.  120,000 

0.735.000.000  Reserve  for  Adjustment  77,500 

9.736.718.000  Replace  Cable  Car  Machinery  19,975 

9.736.742.000  Reconstruct  Grip  System  - 

Calif.  St.  9,000 

7.736.708.000  Replace  Tension  Carriage  Sheaves  104,800 

7.736.724.000  Restore  Cable  Carrying  Facilities  133,000 

3.736.718.000  Replace  Cable  Car  Machinery  25,900 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  May  9,    197  2  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.__.__  _______ 


RESOLVED,  That  this  Commission  on  the  recom- 
mendation of  the  General  Manager  of  Public  Utilities, 
Department  Managers  and  the  City  Attorney?  approves 
the  write-off  of  uncollectible  account  receivable  which 
is  more  than  ninety  days  past  due  and  the  adjustment  of 
accounts  receivable ,  per  the  following: 
Municipal  Railwav    month  of  Anril,  1972,  oer  list  of 

May  1,  1972   $70.48 

and  be  it  further 

RESOLVED ,  That  this  Commissiron  approves 
compromise  settlements,  Municipal  Railway.-  month  of 
April,   1972,   as  follows: 

AMOUNT  COMPROMISE 
DEBTOR  BILLED  SETTLEMENT 

Lee  A.  Jimmerson  $921.86  $708.36 

T.   B.  Bell  367.62  290.62 

$1,289.48  $998.98 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
Collections,  month  of  April,  1972..  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  amount  of  $2,289.22,  per  list  dated  May  1,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .  


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 fH  A  f| 

RESOLUTION  Mnt/  ,^      1/  5  «-|:rS 


RESOLVED,  That  this  Commission  hereby 


adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $19,308.35,  made  by  the  Municipal  Railway,  month 


of  April,  1972,  per  Revolving  Fund  Payment  Requests 
Nos.  5451,  5460,  5472,  5476,  548i0 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

|,    MAY,  9  1972 


at  its  meeting  of- 


cretary  and  Assistant  General  Manager 


fcUBjuc  utilities  c  mmmmu, 

CITY  AND  COUNTY  Of 
RESOLUTION  No. 


WHEREAS,  The  Municipal  Railway  operates  a 
fleet  of  400  General  Motor  Corporation  buses;  and 

WHEREAS,  The  General  Motors  Corporation 
has  made  an  offer  to  the  Municipal  Railway  to  sell 
a  used  bus,  similar  to  the  present  fleet,  but  with 
modifications  that  might  prove  beneficial  to  the 
Municipal  Railway * s  fleet  after  normal  bus  operation 
testing;  and 

WHEREAS ,  The  Urban  Mass  Transportation 
Administration  has  concurred  in  the  purchase  of  the 
bus  under  our  federal  grant;  now,  therefore,  be  it 

RESOLVED ,  That  this  Commission  hereby 
recommends  to  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  that  it  purchase  the  above- 
named  used  bus  from  General  Motors  Corporation  at 
a  price  of  $31,621.17  f.o.b.  San  Francisco,  including 
all  taxes. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  itsmeevm  $                           k,      M  A  V  Q  t< 
at  its  meeting  of  £  ^  "  '  *' 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

0'"$  *-*f"l 
RESOLUTION  No   


RESOLVED ,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $49871 
to  reflect  a  salary  adjustment  per  Section  VII  (g)  of  the  1971-1972  Salary 
Standardization  Ordinance  for  one  position  in  the  P.  U.  C.  General  Office . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r  MAYO  197? 

at  its  meeting  of  _ 


/Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.__  §L_ 

WHEREAS,  The  Metropolitan  Transportation  Commission  and  the  Bay 
Area  Rapid  Transit  and  City  and  County  of  San  Francisco,  the  public 
agencies  created  by  the  laws  of  the  State  of  California,  and  empowered 
by  lav/  (Joint  Exercise  of  Powers  Agreement)   for  the  purposes  hereafter 
set  forth ;  and 

WHEREAS,  MTC  and  BART  entered  into  an  agreement  dated  June  4,  1971, 
providing  inter  alia  for  the  development  of  a  comprehensive  plan  for 
the  extension  of  rapid  transit  facilities  in  San  Francisco;  and 

WHEREAS,  This  Commission  requires  it  would  be  to  San  Francisco's 
advantage  to  participate  in  said  study  by  becoming  a  party  to  said 
agreement  under  the  following  conditions : 

1.  The  Northwest  San  Francisco  Rapid  Transit  Extension  Board, 
Section  2 (3)  of  that  agreement  between  MTC  and  BART  dated 
June  4 ,  1971  is  hereby  expanded  by  including  two  (2) 
additional  members ,  both  of  whom  and  their  respective 
alternates  shall  be  appointed  by  the  Board  of  Supervisors 
from  its  membership. 

2.  San  Francisco  agrees  to  make  a  contribution  of  THREE  THOUSAND 
SIX  HUNDRED  AND  NO/100  DOLLARS   ($3600.00)   in  creditable 
services  as  its  portion  of  the  local  share  of  costs  of  the 
(P)  Project  as  defined  in  said  agreement . 

3.  BART ' s  obligation  to  contribute  cash  and/or  creditable 
services  as  the  local  share  of  (P)  Project  costs  is  hereby 
reduced  in  the  amount  of  THREE  THOUSAND  SIX  HUNDRED  AND  NO/100 
DOLLARS    ($3600 .00) . 

4 .  San  Francisco  agrees  to  be  bound  by  any  and  all  of  the  terms 

and  conditions  of  the  aforementioned  agreement  dated  June  4 ,  1971 , 
as  an  original  party  thereto.     Except  as  modified  herein ,  said 
agreement ,  and  any  and  all  provisions  thereof ,  shall  remain 
in  full  force  and  effect . 

5 .  This  agreement  shall  be  subject  to  and  conditioned  upon  any 
and  all  necessary  approvals  by  DOT  and  other  governmental 
agencies  required  in  connection  with  the  application  and 
contract  for  an  Urban  Mass  Transportation  Studies  Grant ; 
now,  therefore ,  be  it 

RESOLVED ,  This  Commission  recommends  to  the  Board  of  Supervisors 
that  they  execute  this  first  modification;  that  the  Joint  Exercise 
of  Powers  Agreement  between  MTC  and  the  San  Francisco  Bay  Area  Rapid 
Transit  District  which  will  make  San  Francisco  a  party  to  said  agreement 
and  appoint  two  (2)  members  of  the  Board  of  Supervisors  to  the  Northwest 
San  Francisco  Rapid  Transit  Extension  Board;  and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission 
is  hereby  authorized  to  execute  any  and  all  documents  on  behalf  of  the 
Public  Utilities  Commission  to  consummate  this  modification. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  and  COUNTY  OP  SAN  FRANCISCO 


Resolution  No.  72-Q13I-MR 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Claimant  Date_  of  Acc id ent  Settlement 
Non-litigated  Settlements 

TC    William  Brown  December  19,  1971  $  943-00 

MC    Cremonia  J,  Wright  March  17,  1972  586 . 38 

Litigated  Settlement  (CA  Office ) 

TC    Betty  Scott  September  12,  1968  1,000.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  Its  meeting  of  May  9,  1972. 


None 


$  2,529-38 


Appropriation  No.   1. 735 • 804. 000 


Secretary  and  Assistant  General  Manager 


H  E  TC  H  H 


HATE 


E  0  W  E 


General  Manager  of  Public  Utilities 


General  Manager 

XT i     MONTHLY  REPORT  OM  ACTIVITIES  OF  THE 


As  was  mentioned  in  the  last  monthly  reports,  precipitation  in  the  Tuolumne 
River  watershed  is  far  below  normal  for  this  water  year .     The  effect  of  thii 


condition  on  the  budget  estimates  for  revenue  and  expenditures  for  supplemental 
power  for 

fiscal  1972-73  has  now  been  estimated  at  $1384015,7005,  a 


le  coming  fiscal  year  has  now  been  determined »    Power  revenue  for 


of  $698,300  from 

the  previous  estimate  made  last  Fall*     In  addition^  estimated  expenditures  for 
»r  and  energy;,  which  will  be  necessary  to  make  up  the  deficit 
si  ligations  and  our  reduced  power  productions,  has  been  raised  from 


»urcnase« 


e  ewe  en  ©i 


1 9  an  increase  of  $l&<69995QQo  Th« 
caused  by  the  below  normal  precipitation  \ 


iis  year  is  thus  estimate< 


it ions 


>®  in       Per  Cent        Storage  in  Per  Cent 


icxty  in 


sservoir  Acre  Feet 


of           Acre  Feet  on  of 
Capacity    _  JMay _ !_<,  19 7 1_  Capacity 


»2Q  26  1209412 


40 


lea nor  27 


13  3,11 


3  3  ^  s)  3 ! 


=1 


Water_ Regulation  and  Transmission 

The  average  daily  aqueduct  delivery  of  water  to  the  Water  Department  remained 
constant  at  an  average  of  approximately  240  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  April 9  Moccasin^  Dion  R.  Holm  and  Robert  Co  Kirkwood  Power ~ 
houses  generated  45o9609  53o9l4  and  45.251  million  Kilowatthours  respectively 
for  a  total  of  145 .125  million  Kilowatthours  9  having  a  value  in  excess  of  $1 9  01.5  9  000* 
HETCH.  HETCHY  ENGINEERING 

Repair^of  Q " Shaughnessy  Dam  Cottage  No.  4c     No  bids  were  received  for  this  work 
on  April  10,  the  date  set  for  receipt  of  bids.     In  accordance  with  Section  6.18 
of  the  City's  Administrative  Codes  the  Commission  then  authorized  Hetch  Hetchy  to 
perform  the  work  in  the  most  expeditious  manner. 

Tesla  Portal  Residence  Heating  System,    The  plans  and  specifications  have  been 
completed.     The  electrical  wiring  is  being  revised  to  accommodate  the  new  system. 
When  the  revisions  are  completed  bids  will  be  asked  for  the  furnishing  and 
installation  of  the  heating  system. 

Mo c ca sin  Reservoir  Sjg il Iway jga t eg Work  continues  on  the  redesign  of  these  gates 

to  meet  the  current  requirements  of  the  State  Division  of  Dam  Safety. 

Moccasin  Sewage  Trea_tme_nt^    A  project  report  is  being  prepared  for  the  purpose 

of  requesting  a  grant  under  the  Clean  Water  Grant  Program  of  the  State.  Discussions 

have  been  conducted  with  the  Regional  Water  Quality  Control  Boards  Central  Valley 

Region,  who  have  jurisdiction. 

P° g^n^^torm  Dr a  1  nage_ JSy s_t em_.     These  plans  have  been  completed  and  submitted  t© 
the  Commission  for  approval.     Bids  will  be  requested  for  June  58  1972. 


-2- 


M© c  ca  si n  Daro_°_R g. gj^ce_  R ?§L. jyj'X.  M S^1 lib  Plans  and  specifications  have  been  prepared 
for  the  replacement  of  the  obsolete  and  inadequate  lighting  system  on  the  roadway 
across  Moccasin  Bam.,  Upon  Commission  approvals  bids  will  be  invited  for  this  worko 
FoIggm_  Street  Trol_l^y_Cgach  Overhead o  Final  plans  and  specifications  for  this  work 
are  underway.  These  will  incorporate  the  latest  changes  requested  by  the  Municipal 
Ra  i Iway » 

Y e r b a_ ._Buena  Ce nt er Plans  and  specifications  are  being  completed  for  placing  the 
feeders  on  Mission  Street  underground  between  Anthony  Street  and  Fourth  Street., 
Muni £j£gl_R^ i lwa|,.,i..M _« _  P owe^^j^s^eau     The  scheduling  of  the  power  system  for 
operating  the  new  subway-surface  cars  was  reviewed  with  the  Municipal  Railway,,  In 
order  to  have  power  available  for  mid°1974  when  the  first  cars  are  expected^  equipment 
purchases  should  be  initiated  by  July  19  1972 »    However »  since  the  revised 
car  specifications  are  not  yet  available 9  this  date  may  not  be  me to    An  addendum 
to  the  present  Bechtel  contract  for  power  studies  is  being  prepared 0     This  addendum 
will  cover  changes  necessitated  by  the  revised  car  requirements. 

Q_"j§haugh_ne^  On  April  Us  the  main  distribution  trans = 

former  at  0 u  Shaughnessy  Dam  was  severely  damaged  by  lightning <>    A  temporary 
connection  has  been  made  so  that  this  area  is  now  being  supplied  through  the  Mather 
transformers „    Repairs  to  the  transformer  are  being  made  on  an  emergency  basis s  so 
as  to  have  it  restored  to  service  before  the  summer  opening  of  Camp  Mather  at  which 
time  the  temporary  connection  will  not  be'  feasible  because  of  the  increased  load* 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

May  23,  1972 

COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  We It on  Flynn 
Louis  A.  Petri 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 

John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


72-98 


Call  to  Order: 


2:30  p.m. 


Present: 


Absent : 


Commissioners  Marvin  E.  Cardoza,  Joseph  J.  Diviny, 
H.  Welton  Flynnf  Louis  A.  Petri 

Commissioner  Oliver  M.  Rousseau 


The  minutes  of  the  regular  meeting  of  the  Commission  held  May  9,  1972 
were  approved. 


RESOLUTION 
NO. 

72-0152  H 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  collections,  transfer  and  abandonment 
of  damage  claims  by  Bureau  of  Light,  Heat  and 
Power 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0153  H 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

One  year  extension  of  BLHP  Contract  No.  185 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0154  H 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

One  year  extension  of  BLHP  Contract  No.  186 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0155 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Bid  Call,  HH  Contract  No,  460,  Moccasin  Dam  Area, 
Roadway  Lighting. 

BLHP  Contract  No.  187  -  Furnishing 
Street  Lighting  Service  for  Fiscal  Year 
1972-1973 

WD  Contract  No.  1543  -  Secondary  Exit 
and  Painting,  425  Mason  Street 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-0156  W 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1548  -  Excavation  and 
Repaving  for  Water  Service  Trenches,  -  Bepco, 
Inc.,  Oakland  -  Amount,  $46,874.00 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-99 


On  motion  of  Diviny ,  seconded  by  Petri ,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1577  -  Laying  of  4 -Inch 
and  6-Inch  Ductile  Iron  Mains  in  Bishop  Street 
between  Ankeny  Street  and  Harkness  Avenue  - 
Everson  Construction  Company,  Petaluma  -  Amount, 
$8,087.00 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1530  -  Construc- 
tion of  Fences  on  Water  Department  Properties 
in  San  Mateo  County  -  $40,636.40,  as  modified 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1516  -  Laying  of 
4-Inch  and  6 -Inch  Ductile  Iron  Mains  in  DeLong, 
Liebig  and  Other  Streets  -  $71,593.02,  as 
modified 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  write-off  of  accounts  receivable, 
Month  of  March  1972  -  San  Francisco  Water  Depart- 
ment 

Vote:    Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  San  Francisco 
Water  Department  -  Month  of  April  1972 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Prepaid  99-year  lease  to  Gerson  Bakar,  Inc.  - 
Access,  utility  lines  and  temporary  slope  areas, 
Lake  Merced  Hills 

Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


72-100 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 


72-0163  W 


Modification  of  WD  Contract  No.  1562  -  Recondi- 
tioning Baden  Merced  Pipeline  between  Baden 
Pump  Station  and  San  Pedro  Road  -  Debit, 
$7,800 


Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 


72-0164  w 


Agreement  for  Pipeline  Relocation,  with  City  of 
Fremont  -  Estimated  cost  to  City,  $25,000 


Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


On  motion  of  Petri,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 


72-0152-MR 


Approving  payment  of  claims  against  the 
Municipal  Railway  -  Total  amount,  $7,6  37.00 


Vote:     Ayes-Cardoza,  Diviny,  Flynn,  Petri 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


The  Commission  congratulated  John  T.  Squire  on  his  election  to  the 
Office  of  President  of  the  Transport  Workers  Union,  Local  250A,  at  the 
recent  union  election.    Mr.  Squire  said  he  is  looking  forward  to 
having  a  transportation  system  in  San  Francisco  that  all  can  be 
proud  of,  and  that  this  can  only  be  done  through  the  joint  efforts 
of  the  union  and  the  City. 


Resolution  No.  72-0157,  awarding  WD  Contract  No.  1577  -  Laying  of 
Ductile  Iron  Mains  in  Bishop  Street,  to  Everson  Construction  Company, 
in  net  amount  of  $8,087.00. 

Water  Department  General  Manager  Arthur  H.  Frye,  Jr.,  reported  that 
subsequent  to  submitting  his  recommendation  for  award  of  the  contract 
to  the  General  Manager  of  Public  Utilities,  the  Department  received 
a  letter  of  protest  dated  May  15,  1972,  from  James  D.  Dalton,  of 
Dalton  Construction,  Foster  City. 

The  Dalton  bid  had  been  hand-carried  to  425  Mason  Street  and  left  on 
the  first  floor  of  the  building  the  day  of  the  bid  opening. 


****** 


****** 


72-101 


Mr.  Frye  said  that  in  accordance  with  the  Invitation  for  this  work, 
the  bids  were  opened  in  Room  701,  425  Mason  Street  at  11:00  a.m.  on 
May  11,  1972.    Mr.  Dalton's  bid  was  not  received  in  Room  701  until 
after  3:00  p.m.  that  day.    Mr.  Frye  said  the  City  Attorney  has 
decided  that  this  bidder  did  not  comply  with  the  bid  requirement  as 
specified  in  the  Invitation  for  Proposal.    The  invitation  required: 
"Sealed  bids  will  be  received  in  Room  701,  San  Francisco  Water 
Department,  425  Mason  Street,  until  11:00  a.m...."    Mr.  Dalton's 
sealed  bid  was  accordingly  returned  unopened. 


****** 


Resolution  No.  72-0160  approving  write-off  of  Water  Department 
accounts  receivable  more  than  90  days  past  due,  for  March,  1972. 

In  response  to  Commissioner  Cardoza's  request,  Mr.  Frye  explained 
collection  procedure.    Water  Department  losses  are  less  than  1/2  of 
1  percent  of  total  revenue — which  is  lower  than  Pacific  Gas  and 
Electric  Company  and  Pacific  Telephone  Company  figures. 

The  Commission  discussed  the  collection  by  the  Water  Department  of 
the  sewer  service  charge.     Mr.  Frye  explained  that  the  collection  of 
delinquent  sewer  service  charge  monies  is  under  the  jurisdiction  of 
the  Tax  Collector.    The  Water  Department  is  merely  the  billing  agency. 


****** 


Resolution  No.  72-0162  approving  in  principle  and  authorizing  the 
negotiation  of  a  prepaid  99-year  lease  to  Gerson  Bakar,  Inc.  for  an 
access  roadway,  right-of-way  for  utility  lines,  and  temporary  slope 
protection  for  a  portion  of  the  developer's  roadway. 

Mr.  Frye,  with  the  aid  of  a  wall  map,  explained  the  purpose  of  the 
proposed  lease. 

Mr.  Frye  stated  that  details  of  the  value  of  the  Water  Department 
land  being  leased  will  be  worked  out  by  the  Director  of  Property. 
He  said  he  was  informed  that  the  fee  for  a  99-year  lease  will  be 
approximately  the  sale  value  of  the  property. 

Commission  action,  Mr.  Frye  pointed  out,  was  merely  authorization  to 
the  General  Manager  of  Public  Utilities  to  proceed  with  negotiations, 
at  the  conclusion  of  which  the  lease  will  be  submitted  to  the 
Commission  for  final  approval, 

Mr.  Bill  Crowell,  representing  Gerson  Bakar,  inc,  the  developers,  was 
present  to  answer  Commission  questions.    The  10-acre  project, 
on  San  Francisco  Golf  and  Country  Club  property,  will  consist  primar- 
ily of  townhouses  and  condominiums  (Total  units,  200).    The  access 
road  across  Water  Department  property  will  be  the  only  means  of 
vehicular  ingress  and  egress . 


****** 


72-102 


Communications : 


None 


****** 


Roll  Call: 

Diana  Ventura  and  Marilyn  Foley ,  of  the  Presentation  High  School 
Senior  Civics  Class,  attended  the  meeting.     At  Commissioner  Cardoza 
request,  Mr.  Crowley  briefly  outlined  the  Public  Utilities 
Commission's  programs  and  goals. 


THEREUPON  THE  MEETING  ADJOURNED. 


John  C.  Far re 11 
Secretary  and  Assistant 
General  Manager 


72-103 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.l  - 


RESOLVED,  That  this  Commission,  on  the 
recommendation  of  the  General  Manager  of  Public  Utilities, 
the  General  Manager  of  He ten  Hetchy  Water  and  Power,  and 
the  City  Attorney,  hereby  approves  collections  made 
during  the  month  of  April  1972,  for  damage  claims  which 
the  Department  has  against  miscellsneous  debtors : 

Bureau  of  Light,  Heat  and  Power  $  1,351,30 

thru  the  Bureau  of  Delinquent  Revenue  1 , 328 . 54 

Total  collections  $  2,679.84 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
the  transfer  of  delinquent  accounts  in  the  amount  of 
$12,122.57  from  the  Bureau  of  Light,  Heat  and  Power  to 
the  Bureau  of  Delinquent  Revenue  for  collection;  and 
approves  abandonment  under  Bureau  of  Delinquent  Revenue 
authorization,  claims  in  amount  of  $270.16. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  |    MAY  23  1972 

at  its  meeting  of.  ' 


6  <j<uajlM^ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N©._^  -  ':  ,-  ■'-  ■'' 


WHEREAS,  The  Public  Utilities  Commission's  Bureau 
of  Light,  Heat  and  Power  Contract  No.  185,  "Scheduled  Re lamping 
of  City-Owned  Street  Lighting  System"  for  the  Fiscal  Year 
1971-72,  contains  provisions  for  renewal,  by  mutual  option, 
with  the  basis  of  bid  remaining  unchanged;  and 

WHEREAS,  The  Contractor,  Lease  Lite  Corporation, 
has  satisfactorily  performed  in  accordance  with  the  provisions 
of  the  contract  during  the  fiscal  year  1971-72;  and 


WHEREAS,  The  Contractor  has  indicated  in  writing 
his  desire  for  an  extension  of  contract;  and 


WHEREAS,  It  is  to  the  City's  advantage  that  such 
extension  be  granted;  be  it  therefore 

RESOLVED,  That  Bureau  of  Light,  Heat  and  Power  Contract 
No.  185,  in  accordance  with  Section  77  of  the  Special  Provisions 
of  said  contract,  be  extended  to  midnight,  June  30,  1973. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NOi*'*?',  ,.,^.-3  C/i 


WHEREAS,  The  Public  Utilities  Commission's  Bureau  of  Light, 
Heat  and  Power  Contract  No.  186,  "Maintenance  and  Repair  of  City-owned 
Street  Lighting  System"  for  the  Fiscal  Year  1971-72,  contains  provisions 
for  renewal,  by  mutual  option,  with  the  basis  of  bid  remaining  unchanged; 
and 

WHEREAS,  The  Contractor;  Mahoney  Electric  Company  has  satis- 
factorily performed  in  accordance  with  the  provisions  of  the  contract 
during  the  fiscal  year  1971-72;  and 

WHEREAS,  The  Contractor  has  indicated  in  writing  his  desire 
for  an  extension  of  contract;  and 

WHEREAS,  It  is  to  the  City's  advantage  that  such  extension 
be  granted;  be  it  therefore; 

RESOLVED,  That  Bureau  of  Light,  Heat  and  Power  Contract  No.  186, 
in  accordance  with  Section  77  of  the  Special  Provisions  of  said  contract, 
be  extended  to  midnight,  June  30,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   ±~^f 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO'.         '  '  J  A.n$<iJ> 


RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 

HH  Contract  No.  460—  Moccasin  Dam  Area  -  Roadway 
Lighting. 

BLH&P  Contract  No.  187 — Furnishing  Street  Lighting 
Service  for  Fiscal  Year  1972-73. 

WD  Contract  No.  1543 — Secondary  Exit  and  Painting, 
425  Mason  Street. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

*  m  a  v  m'isk 

at  its  meeting  oj.  ;  ^   


^  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO._._L__   


RESOLVED,  That  this  Commission 
■awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract: 

San  Francisco  Water  Department 
Contract  No.  154  8  -  Excavation  and 
Repaving  for  Water  Service  Trenches  - 
to  Bepco,  Inc.  in  the  amount  of 
$46,874.00,  and  all  other  bids  for 
the  above  described  work  are  hereby 
re j  ected . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

"I   may  23 197/ 

at  its  meeting  of.  >*j  *  

j   '^tS-  /  .  

Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO'._J3f  MA  «Lf  f 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 


San  Francisco  Water  Department  Contract 
No.   1577  -  Laying  of  4-Inch  and  6-Inch 
Ductile  Iron  Mains  in  Bishop  Street 
between  Ankeny  Street  and  Harkness  Avenue 
-  to  Everson  Construction  Company  in 
the  net  amount  of  $8,087.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I    MM  25  1972  * 


at  its  meeting  of.  _ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N dj/  S"""* 0  JL  jj &) 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification 
of  Contract  in  the  amount  of  $1,860.90; 
approves  Final  Payment  in  amount  of 
$4,765.82,  in  favor  of  Dalzell  Corporation 
under  Water  Department  Contract  No.  1530, 
Construction  of  Fences  on  Water  Department 
Properties  in  San  Mateo  County 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r  MAY  23  1972 


at  its  meeting  of. 


~<ZJAJL 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No! 


mir*  If  JLEN 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed?  approves  Debit  Modification 
of  Contract  in  the  amount  of  $3,732.18; 
approves  Final  Payment  in  amount  of 
$6,268.30,  in  favor  of  The  Lowrie 
Paving  Company,  Inc.  under  Water 
Department  Contract  No.  1516,  Laying 
of  4-Inch  and  6-Inch  Ductile  Iron 
Mains  in  DeLong,  Liebig  and  Other 
Streets . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

}.    M  ,. .  ,  ,  ... 

at  its  meeting  oj.  *  T    f  J     J}  i,,,.^ 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

01  fin 


RESOLUTION  No. 


RESOLVED,   that  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,   the  Water  Department 
General  Manager  and  Chief  Engineer,   and  the  City  Attorney, 
hereby  approves  the  write-off  of  Uncollec table  Accounts 
Receivable  which  are  more  than  ninety  days  past  due,  month  of 
March  1972,   in  the  amount  of  $6,141.02  per  San  Francisco 
Water  Department  list  of  March  31,  1972. 


I  hereby  certify  that  the  foregoing  resolution  was, adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

HI 


cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

^j*?^  oil  iiii 

RESOLUTION  N O  \L^- 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No,  16527  adopted  July  16,  1956',  payment  of  damage 
claims  totaling  $305.50  settled  during  the  month  of  April,  1972  "by  the  San 
Francisco  Water  Department  and  detailed  on  Revolving  Fund  Voucher  No,  277^. 

■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   


cretary  and  Assistant  General  Manager 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

v*j*y   o.  A  £"*o 


RESOLUTION  No. 


RESOLVED,  that  this  Commission  hereby  approves  in 

■ 

principle  and  authorizes  the  General  Manager  of  Public 
Utilities  to  negotiate  a  prepaid  99-year  lease  with 

■ 

Gerson  Bakar,  Inc.,   for  the  purpose  of: 

1.  An  access  roadway  including  privilege 
of  installing  utilities  therein; 

2 .  A  utility  crossing  for  water  and  sewer; 

3.  Slope  protection  for  a  portion  of  deve- 
loper 1 s  roadway ; 

on,  over  and  across  portion  of  that  section  of  the  Lake 
Merced  Tract  which  lies  east  of  Lake  Merced  Boulevard 
between  Brotherhood  Way  and  the  San  Francisco  County 
line,  and  from  the  subdivision  known  as  Lake  Merced  Hills 
to  Lake  Merced  Boulevard;  and  be  it 

FURTHER  RESOLVED,  that  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  is  hereby 
authorized  to  issue  a  Land  Use  Permit  to  Gerson  Bakar, 
Inc.,  for  the  purpose  of  constructing  water  lines  and  walk- 
way over  and  across  the  narrow  south  end  of  said  Tract, 
now  used  as  the  Sunset  Supply  Line  Right  of  Way,  to  serve 
said  Lake  Merced  Hills  development  when  lease  is  approved. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY  23  1972 

at  its  meeting  of  *  ^ — f 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mrtr  faj  "   ^  1DO 


RESOLVED,  That  this  Commission  hereby 
requests  the  Controller1 s  certification  of 
Debit  Modification  No.  1  of  Water  Depart- 
ment Contract  No,  1562,  Reconditioning 
Baden  Kerced  Pipeline  between  Baden  Pump 
Station  and  San  Pedro  Road,  in  the  amount 
of  $7,800.00  for  cleaning  44  inch  wrought 
iron  riveted  pipe  and  applying  ■§  inch 
cement  mortar  lining  to  400  linear  feet  of 
the  pipe  in  a  tunnel  under  Southern  Pacific 
Railroad  tracks. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

?:    MAY  23  1972' 

at  its  meeting  of  \  ^  ^  ^  L_ 

j<  /  .  

/  Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No>   &      *  * 


WHEREAS  The  City  of  Fremont  plans  to 
improve  Pickering  Avenue  as  said  Avenue 
passes  under  the  Western  Pacific  Railroad 
right  of  way,  and; 

WHEREAS  Such  improvement  will  neces- 
sitate the  lowering  of  the  Water  Departments 
Niles-Irvington  44"  pipeline,  and; 

WHEREAS  the  Water  Department  is  re- 
sponsible for  the  cost  of  relocating  the 
line  within  the  width  of  Pickering  Avenue, 
60  feet,  and  with  the  remaining  length 
of  line  that  is  lowered  "being  the  respon- 
sibility of  the  City  of  Fremont,  now; 

THEREFORE  BE  IT  RESOLVED  That  this 
Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute 
that  certain  Agreement  between  the  City 
and  County  of  San  Francisco  and  the  City 
of  Fremont  covering  the  respective  costs 
of  relocation;  including  design,  inspec- 
tion, overhead  and  related  costs  thereto. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY  S3  1972 

at  its  meeting  oj  _  s  s  j 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  07  SAN  FRANCISCO 

Resolution  No.. 72--0152--MK 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof ,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant  Date  of  Accident 

Hon -litigated  Settlements 

MC    Paul  Lo  Gregory  March  3,  1972 

SC    Augusta  Gunn  February  3,  1972 

Litigated  Settlements  ^A_0ffice ) 


MC    Consuelo  Trugillo  and 
.Antonio  Trujillo 


Judgment 


SC    Joanne  Gearrine; 


June  27,  1968 
($1,150.00  Consuelo) 
(|    8^0.00  Antonio) 


April  14,  1967 


Settlement 

$  650.00 
1,000.00 


2,000.00* 


3,987-00* 


$  7,637.00 


* Appropriation  No 
Appropriation  No 


1.735.804o 999 
1.735-804.000 


$5,987.00 
$1,650,00 
$7,637.00 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  23,  1972. 


Secretary  and  Assistant  General  Manager 


MONTHLY  REPORT  FOR  APRIL  1972 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  General  Manager  of  Public  Utilities 

FROM:        General  Manager  and  Chief  Engineer 

Water  Supply: 

1.  Rainfall:    The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  46$  to  54$  of  normal  as  of  May  15;  Alameda 
watersheds  averaged  from  48$  to  52$  of  normal  for  the 
same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  236.8  million 
gallons  per  day  (MGD)  for  the  month  of  April. 

3.  Sunol  Valley  Filtration  Plant  treated  30.4  MGD. 

4.  Consumption  (MGD  average): 

AP^l  1972    -    248.8)     8#8         cent  more 
April  1971    -    229.2)  * 

12  months  preceding 

May  1,  1972  -    252.1)     2  q  . 

May  1,  1971  -    244.9)      ,y  per    en  0re 

5.  Storage  (million  gallons)  as  of  May  15 
Alameda  Div. 

1972    -  27,046)  26  7               t  , 

1971    -  36,919)  2b#7  Per  °ent  l6^S 

Peninsula  Div. 

1971  I    21*497)    °-5  per  cent  less 
Total 

1972  -    48,436)     17  -,  t 
1971    -    58,416)  per  cent  iess 


Operations  and  Maintenance 


BARTD 

Civic  Center  Station 

Drawings  were  returned  to  the  BARTD  contractor  for 
correction  and  additional  details. 

Davis  Street  Station 

The  12-inch  main  has  been  partially  chlorinated  and 
the  16-inch  main  is  completely  chlorinated.  The  6-inch 
main  in  Fremont  and  Front  Streets  has  been  connected  to 
the  16-inch  main. 

Sewer  Service  Charge 

The  Board  of  Supervisors  amended  the  Sewer  Service 
Charge  Ordinance  at  its  meeting  of  May  3,  1972  to 
reflect  meter  charges  based  on  the  size  of  the  meter 
for  commercial  accounts.     This  was  an  interim  adjustment 
to  provide  a  lower  rate  for  small  business  establishments. 
Further  hearings  are  scheduled  by  the  Finance  Committee 
to  review  the  Ordinance  in  its  entirety  regarding 
charges . 

San  Andreas  Water  Filtration  Plant 

Construction  of  the  Filtration  Plant  is  99  percent 
complete o    Testing  of  the  chemical  mixing  and  feeding 
equipment  proceeded  during  the  month.     Backwashing  of 
all  filters  was  accomplished.    Approximately  one  week  of 
electrical  installation  work  is  required  to  bring  the 
plant  to  a  point  that  in-plant  shakedown  operations 
can  begin. 

Balancing  Reservoir  and  Pumping  Plant  -  Pulgas  Temple 
Area 

The  Art  Commission  "with  commendation"  granted 
Phase  III  approval  for  the  construction  of  the  Balancing 
Reservoir  and  Pumping  Plant.     This  project  requires  the 
relocation  of  Pacific  Gas  and  Electric  facilities  - 
2  gas  mains  and  4  power  transmission  towers.  Considerable 
staff  time  was  spent  on  this  phase  of  the  project.  A 
meeting  was  held  with  the  San  Mateo  County  Engineer  regard- 
ing traffic  controls  on  Canada  Road  during  the  construction 
period.     Authority  to  advertise  this  6  million-dollar 
project  has  been  granted  by  the  Public  Utilities  Commission. 
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Water  Sales 


Total  Collections 


April  April 
1972  1971  Decrease 

$1,646,572  $1,692,322  $  45,750 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1971-72  to  1970-71  to 

April  30  April  30  Increase 

$21,165,001  $20,486,156  $678,845 

Leases  and  Permits 

Rents  for  the  month  of  March  included: 

Santa  Clara  Sand  and  Gravel  $  6,036 

Crystal  Springs  Golf  Course  5,049 

Continuing  Program 

Vehicular  Inspections 

Routine  10,000~mile  inspections  were  conducted  on  17 
vehicles . 

Vehicular  Accident  Rate 

During  the  month  of  April  there  were  three  accidents  in 
two  of  which  the  Department  driver  was  at  fault.  Our 
frequency  rate  for  all  accidents  was  14.27  per  million  miles 
while  driving  210,279  miles. 

Industrial  Accident  Rate 

There  was  1  lost  time  injury  in  April  for  a  total  of  10 
for  the  calendar  year. 

Service  Renewals 

Fiscal 
April  Year 

Replacement  of  old, 
corroded  or  undersized 

piping  597  5,289 
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Meter  Repairs 


April 
1972 


Fiscal 
Year 


CDD  -  all  sizes 


441 


4,689 


Peninsula  (inspected  and 
repaired  as  needed) 


16 


153 


Contract  Program 

1,  1-1/2,  and  2-inch  9  134 

Flushing 

Area  flushing  was  performed  in  the  Summit  Pressure  Zone 
in  the  Forest  Hill  and  Golden  Gate  Heights  areas,  bounded 
roughly  by  Portola  Drive  to  15th  Avenue  and  Taraval  to  Lawton. 


April 
1972 


Fiscal 
Year 


Mains  (all  sizes) 
in  linear  feet 


70,000 


1,045,800 


Number  of  individual 
flushings  to  correct 
objectionable  conditions 


22 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Joseph  L.  Alioto,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 


June  13,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 
Oliver  M.  Rousseau,  Vice  President 
Joseph  J.  Diviny 
H.  Welton  Flynn 
Louis  A.  Petri 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Farrell 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-104 


Call  to  Order:  2:30  p.m. 


Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn, 
Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  May  23, 
1972,  were  approved. 

RESOLUTION  On  motion  of  Petri,  seconded  by  Rousseau,  the 

NO.  following  resolution  was  adopted: 

72-0165    H  Award  of  HH  Contract  No.  45  3  -  Holm  Powerhouse 

Paint  Interior  -  G.V.R.,  Inc.,  of  Bellevue, 
Washington  -  Amount,  $29,889.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0166    H  Supplemental  Appropriation  -  $761  Compensation 

Adjustments  -  Hetch  Hetchy  Project 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0167    H  Supplemental  Appropriation,  Bureau  of  Light, 

Heat  &  Power  -  $1,8  34  Compensation  Adjustments 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0168    H  Supplemental  Appropriation  -  $9,204  Permanent 

Salaries  -  Hetch  Hetchy  Project 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0169    H  Award  of  BLHP  Contract  No.  187  -  Furnishing  Street 

Lighting  Service,  Fiscal  Year  1972-1973  -  Pacific 
Gas  and  Electric  Company,  San  Francisco 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Bid  Call,  WD  Contract  No.  1561  -  Laying  of  4-Inch 
and  12-Inch  Ductile  Iron  Mains  in  Men- 
dell  Street  and  Hudson  Avenue  -  Estimated 
cost:  Between  $40,000  and  $70,000 

WD  Contract  No.  1581  -  Laying  of  4-Inch 
Ductile  Iron  Mains  in  Banks  Street  South 
of  Crescent  Avenue  -  Estimated  cost: 
Less  than  $15,000 

Vote:    AyesT  Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $34,320  Permanent 
Salaries  -  San  Francisco  Water  Department 

Vote:     Ayes -Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1554  -  Installation 
of  Reservoir  Leakage  Alarm  System;  and  approving 
Final  Payment  in  amount  of  $2,058.00  -  Brayer 
Electric  Company,  contractor  -  Total  amount, 
$7,350.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  15  31  -  Construction  of  Fences 
and  Motorized  Gate  at  Sunol,  Alameda  County  - 
Tholl  Fence  of  California,  Inc.,  Alviso  -  Amount, 
$19,725.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Award  of  WD  Contract  No.  1580  -  Laying  of  6-Inch 
Ductile  Iron  Main  in  Yale  Street,  South  of 
Felton  Street  -  W.  L.  Fairey  of  Palo  Alto  - 
Net  amount,  $4,237.10 


72-106 


Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Approving  collection  of  damage  claims  against 
miscellaneous  debtors,  San  Francisco  Water 
Department  -  Month  of  May  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $3,825  Compensation 
Adjustment  -  San  Francisco  Water  Department 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Bid  Call,  MR  Contract  No.  588  -  For  Subway  Signal 
System  for  Subway-Surface  Rail  Lines 
of  San  Francisco  Municipal  Railway 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Implementation  of  Municipal  Railway  $44  million 
Transit  Improvement  Program  -  Approval  of  legal 
documents 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny 
tfo-Flynn,  Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Municipal  Railway  $30  million  Power  Improvement 
Project  -  Setting  public  hearing  date , July  25,1972 

2  %  30  p.m. 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 
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Supplemental  Appropriation  -  $89,518  Permanent 
Salaries  -  Municipal  Railway 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  $142,298  Permanent 
Salaries  -  Municipal  Railway 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  of  MR  Contract  No.  583  -  Washington- 
Mason  Cable  Carbarn  Retaining  Wall  -  Original 
amount  of  contract,  $28,744.00 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  Traveling  Expense  Vouchers  -  Thomas  E. 
Dolan  and  James  Dickinson,  Schedule  &  Traffic 
Department  -  trip  to  New  York,  Boston  and 
Chicago  -  investigate  and  discuss  scheduling 
and  contract  applications  -  April  25  -  May  3,  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Month  of  May  1972 
Municipal  Railway 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  compromise  settlements  and  collections 
of  damage  claims  -  Month  of  May  1972  -  Municipal 
Railway 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 
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On  motion  of  Diviny,  seconded  by  Petri,  the 
following  resolution  was  adopted: 

72-0186  M  Rescinding  Resolution  No,  72-0083,  adopted 

March  14,  1972,  -  authorizing  various  Municipal 
Railway  Service  adjustments. 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Petri 
Abstained-  Flynn 


On  motion  of  Diviny,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

72-0165-MR  Approving  payment  of  claims  against  the  Municipal 

Railway  in  total  amount  of  $1,091*00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Resolution  No.  72-0169,  axvarding  BLHP  Contract  No.  187  -  Furnishing 
Street  Lighting  Service,  Fiscal  Year  1972-1973  -  to  the  Pacific  Gas 
and  Electric  Company,  San  Francisco,  on  the  basis  of  the  schedule 
of  prices  submitted  and  regularly  on  file  for  the  estimated 
quantitites  of  work  to  be  performed  as  set  forth  in  the  related 
specifications.     Department  estimate  cost  of  contract,  $545,955. 


Hetch  Hetchy  General  Manager  Oral  L.  Moore,  reported  that  this  price 
bid  constitutes  an  approximate  10  percent  increase  in  the  cost  of 
street  lighting  provided  by  P.G.  &  E.     About  68  percent  of  street 
lighting  in  San  Francisco  is  provided  by  P.G.  &  E.  with  the  balance 
City  owned.     The  increase  is  in  accordance  with  increase  in  street 
lighting  services  allowed  to  the  company  by  the  California  Public 
Utilities  Commission  during  the  past  year. 


****** 


Resolution  No.  72-0171,  requesting  the  Mayor  to  recommend  to  the 
Board  of  Supervisors,  Supplemental  Appropriation  of  Water  Department 
funds  in  the  amount  of  $34,320  to  reflect  the  reclassification  by 
the  Civil  Service  Commission  of  four  positions  in  the  Water  Depart- 
ment, effective  July  1,  1972. 

Water  Department  General  Manager  Arthur  H.  Frye,  Jr.,  stated  that 
this  is  a  Civil  Service  Commission  action.    There  are  three  changes 
in  title — three  personnel  clerks  now  called  payroll  clerks;  the 
fourth  one  is  a  General  Clerk  classification  taken  care  of  in  the 
Jacobs'  Survey  and  would  be  abolished  when  incumbent  left  which  is 
now  classified  to  Teller. 
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Resolution  No.  72-0173,  awarding  WD  Contract  No.  1531  -  Construction 

of  Fences  and  Motorized  Gate  at  Sunol,  Alameda  County,  to  Tholl 

Fence  of  California,  Inc.,  of  Alviso,  in  the  net  amount  of  $19,725.00. 

Mr.  Frye  stated  that  this  project  is  for  the  fencing  around  the 
Sunol  Pumping  Station,  and  fencing  of  the  yard  of  the  Alameda 
Division  in  Sunol.     It  is  to  be  an  electric  gate  so  it  can  be  opened 
from  the  office  or  headquarters.     Mr.  Frye  explained  protest  by  the 
San  Jose  Steel  Company.    The  contract  was  awarded  to  Tholl  Fence  of 
California,  Inc. 


****** 


Resolution  No.   72-0177,  authorizing  Bid  Call  for  MR  Contract  No. 588  - 
For  Subway  Signal  System  for  Subway-Surface  Rail  Lines  of  the  San 
Francisco  Municipal  Railway. 

Municipal  Railway  General  Manager  John  M.  Woods  stated  that  the  work 
consists  of  supplying  a  completely  integrated  signal  system  in  the 
new  Muni  subway  under  Market  Street,  as  well  as  in  the  Twin  Peaks 
and  Sunset  Tunnels.     The  contract  also  calls  for  the  providing 
of  signal  equipment  for  the  new  subway-surface  transit  cars  to  be 
acquired  by  Muni. 

Mr.  Woods  stated  that  the  plans  and  specifications  have  been 
prepared  for  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  by  Louis  T.  Klauder  &  Associates  of  Philadelphia;  and 
he  requested  that  the  Public  Utilities  Commission  approve  them 
and  authorize  advertising  for  bids.     A  copy  of  plans  and  specifica- 
tions have  been  forwarded  to  the  Urban  Mass  Transportation  Adminis- 
tration (UMTA)  in  Washington,  D.C.,  for  approval. 

He  further  stated  that  since  it  will  be  necessary  that  bidders  for 
the  transit  cars  be  fully  informed  of  details  of  the  wayside  signal 
system  equipment,  it  will  be  necessary  that  bids  be  received  for 
this  contract  approximately  two  weeks  prior  to  the  receipt  of  bids 
for  the  cars . 

He  also  stated  that  the  estimated  cost  of  this  contract  is 
$3,900,000.00    Approximately  one-third  of  the  cost  of  the  contract 
($1,300,000.00)   is  to  be  furnished  by  BARTD;  the  other  two-thirds 
($2,600,000.00)  is  to  be  furnished  by  UMTA  under  the  grant  program 
of  the  U.  S.  Department  of  Transportation.    The  project  will  be 
signed  without  using  Non-Prof it  Corporation  funds. 

Commissioner  Cardoza  asked  Mr.  Woods  if  we  had  to  advance  the  funds 
on  the  invoices  as  they  were  coming  in~ 

Dr.  John  M.  Christensen,  Jr.,  Assistant  General  Manager,  Finance, 
explained  that  although  details  have  not  been  finalized,  funding 
will  be  by  BART  and  UMTA. 


****** 


Resolution  No.  72-0178  approving,  in  accordance  with  request  of  the 
Board  of  Supervisors  Finance  Committee,  revised  form  of  ordinance 
approving  legal  documents  pertaining  to  agreement  between  City  and 
the  San  Francisco  Municipal  Railway  Improvement  Corporation  in 
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connection  with  the  leasing  of  equipment  and/or  facilities  for 
financing  the  $44  million  Municipal  Railway  Transit  Improvement 
Program. 

The  following  changes  are  incorporated  in  the  revised  form  of 
ordinance : 

1.  All  leases  shall  be  approved  by  the  Board  of  Supervisors. 

2.  No  expenditure  of  funds  can  be  made  by  the  trustee  on  behalf 

of  the  non-profit  corporation  without  the  prior  approval  of  the 
Controller. 

3.  A  copy  of  each  audit  report  made  by  the  Urban  Mass  Transporta- 
tion Administration  in    connection  with  this  project  shall  be 
furnished  by  the  Public  Utilities  Commission  to  the  Board  of 
Supervisors . 

At  Commissioner  Cardoza's  request,  Dr.  Chris tensen  explained  the 
reasons  for  the  incorporation  of  the  revised  form  of  ordinance  in 
accordance  with  request  of  the  Board  of  Supervisors  Finance 
Committee . 

Commissioner  Petri  asked,  "Why  is  this  all  necessary,  as  we  are  the 
Commission,  and  we  are  the  ones  borrowing  the  money.     Isn't  this 
more    red  tape  ?" 

Dr.  Christensen  explained  that  it  is  necessary,  inasmuch  as  the 
Board  of  Supervisors  is  acting  through  budget  authorities. 

Commissioner  Flynn  stated  that  he  did  not  think  that  was  really 
the  reason.    He  said  the  trustees  are  charged  for  the  responsibility 
but  apparently  are  not  considered  by  the  Board  to  be  competent  to 
manage  the  funding.     He  stated,  "This  is  an  attempt  on  the  part 
of  the  Board  to  build  a  great  empire.     There  is  nothing  wrong  with 
an  audit  report  going  to  them.     Nothing  could  be  done  if  the  bond 
counsel  does  not  approve.     They  (the  Board  of  Supervisors)  want  a 
cleaver  they  can  wield  so  the  Commission  will  look  up  to  them  in 
advance  for  giving  them  the  right  to  run  this  Commission." 

Upon  vote,  Commissioners  Cardoza,  Rousseau  and  Diviny  voted  aye — 
Commissioners  Flynn  and  Petri  voted  no. 


****** 


Resolution  No.  72-0179  approving  the  proposed  $30  million  Power 
Improvement  Project  of  the  Municipal  Railway;  and  setting  Tuesday, 
July  25,  1972,  at  2:30  p.m.  for  public  hearing  in  regard  to  the 
submission  of  a  capital  grant  application  to  the  U.  S.  Department 
of  Transportation  for  Federal  financial  assistance  under  the  Urban 
Mass  Transportation  Assistance  Act  of  1964,  as  amended. 

Hetch  Hetchy  General  Manager  Oral  L.  Moore,  explained  that  this  is 
a  plan  for  rebuilding  and  renewing  the  entire  Municipal  Railway 
electrical  system  to  power  Muni's  new  subway- surface  cars  and 
trolley  coaches.     It  will  replace  an  antiquated  system  dating 
back  to  1900  that  is  now  erratic  and  undependable. 
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He  stated  that  the  project  is  the  third  step  in  the  Municipal 
Railway  Rehabilitation  Program,  conforms  to  the  Master  Plan  of  the 
City,  and  has  been  approved  by  the  Office  of  Governmental  Manage- 
ment and  Association  of  Bay  Area  Governments  as  in  accord  with 
plans  for  the  Bay  Region.     The  estimated  cost  of  this  project  will 
be  $30  million,  of  which  $20  million  will  be  a  federal  grant  and 
$10  million  will  be  provided  by  the  Hetch  Hetchy  Water  and  Power 
System. 

Dr.  Christensen  stated  that  a  preliminary  application  is  being 
submitted  to  UMTA  to  accomplish  the  third  major  phase  of  the 
Muni  Railway  rehabilitation  program.      UMTA  has  indicated  that 
favorable  consideration  will  be  given  to  this  proposal  and  that  we 
should  initiate  action  leading  to  a  formal  application.     There  are 
four  actions  to  be  taken  now: 

1.  Approval  of  the  project  by  the  Public  Utilities  Commission. 

2.  Holding  open  hearing  so  that  public  participation  can  be 
reflected  in  the  objectives  and  accomplishments  to  be  achieved; 
that  notice  be  given  to  public  thirty  days  prior  to  holding 
hearing. 

3.  Fair  and  equitable  arrangements  be  reflected  to  protect  the 
interest  of  employees  under  the  provisions  of  paragraph  13  (c) 
of  the  Urban  Mass  Transportation  Assistance  Act  of  1964,  as 
amended. 

The  federal  Department  of  Labor  has  provided  the  City  and  UMTA 
with  advice  that  City's  previous  compliance  with  paragraph  13 
(c)   for  the  Transit  Improvement  Project  will  be  extended  to 
cover  this  project. 

4.  Obtain  authority  from  Board  of  Supervisors  to  apply  for  a 
Federal  Grant  after  completion  of  the  public  hearing  and  formal 
application  prepared  for  submittal  to  UMTA. 

Dr.  Christensen  further  explained  that  financing  will  have  no  impact 
whatsoever  on  the  ad  valorem  tax  rate  of  the  City,  because  no  bonds 
will  be  involved. 


****** 


Resolution  No.  72-0186  rescinding  Resolution  No.  72-0083,  adopted 
March  14,  1972,  in  which  the  Public  Utilities  Commission  authorized 
various  Municipal  Railway  service  adjustments. 

In  response  to  Commissioner  Cardoza's  request,  William  F.  Bourne, 
Public  Utilities  Commission  Counsel,  explained  that  this  is  the 
aftermath  of  a  law  suit  instituted  by  three  entities,  Tenants 
Action  Group,  Muni  Drivers  Association  and  Self-Help  for  the  Aging, 
seeking  to  prevent  the  Commission  from  instituting  its  plan  of 
March  14th  to  set  up  Municipal  Railway  schedule  adjustments. 

The  matter  was  litigated  thoroughly,  and  last  Friday  the  Court 
signed  Findings  of  Fact  and  Conclusions  of  Law  and  a  Judgment 
in  which  the  Commission  was  directed  to  submit  the  proposed 
adjustments  to  the  Board  of  Supervisors  on  the  theory  that  they 
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were  required  by  the  provisions  in  the  charter  which  relate  to  the 
necessity  for  submitting  service  discontinuances  or  abandonments 
to  the  Board  of  Supervisors. 

The  trial  court  held  that  these  matters  constituted  in  certain 
instances  discontinuances  or  abandonments  of  service,  meeting 
charter  requirements  that  they  be  submitted  to  the  Board  of 
Supervisors . 

The  court  required  that  action  be  taken  in  5  days  to  send  the  matter 
to  the  Board  of  Supervisors,    In  the  absence  of  such  action  every- 
thing contained  there-in  would  become  null  and  void. 

Mr.  Crowley  recommended  that  the  March  14th  resolution  be  rescinded , 
and  setting  aside  the  proposal  to  effect  the  scheduled  adjustments 
of  the  March  14th  action. 

Mr.  Crowley  stated  that  he  had  agreed  to  the  action  taken  in  March 
due  to  the  financial  status  of  the  City  needing  $1.4  million  to  get 
Muni  Railway  through  the  remainder  of  the  fiscal  year.     That  a 
directive  was  received  from  the  Mayor  to  live  with  existing  budgeted 
funds.     If  the  supplemental  appropriation  is  not  approved  by  the 
Finance  Committee  tomorrow  (Wednesday,  June  14th),  and  the  Board 
of  Supervisors  on  June  19,  there  will  be  no  funds  to  operate  the 
Municipal  Railway  after  June  22nd. 

Discussion  went  on  with  the  Commission  regarding  numerous  accounts 
that  were  closed  out  for  economy  purposes . 

Mr.  R.  Stewart  Baird,  Jr. ,  Attorney  at  Law,  who  represented  the 
plaintiffs  in  this  case,  pointed  out  that  if  the  City  foresees  a 
necessity  for  such  a  move  in  the  future,  it  should  consult  with 
members  of  the  community  involved. 

He  further  stated  that  he  could  see  merit  in  some  of  the  adjustments 
on  some  of  the  lines. 

Mr.  Woods  asked  if  Mr.  Baird  would  be  available,  using  his  public 
experience,  to  go  over  the  cuts  with  him  in  regard  to  the  merit  of 
some  and  dissolve  those  without  merit. 

Mr.  Baird  said  he  would  do  all  he  could  to  arrange  that,  but  said 
as  for  himself,  alone,  he  did  not  know  enough  about  the  lines. 

Upon  Commissioner  Cardoza's  call  for  vote  from  Commission,  the 
Commissioners  all  voted  aye  with  the  exception  of  Commissioner 
Flynn,  who  abstained. 


****** 


Communications : 
None 


****** 
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Roll  Call: 

All  Commissioners  passed 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 


John  C,  Farrell 
Secretary  and  Assistant 
General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJSCO 


RESOLVED,  That  this  Commission  hereby  awards  to  G0V0Ra,  Inc.  121  Street 
Southeast,  Bellevues  Washington    98006  as  the  lowest  regular  and  responsible 
bidder ,  Hetch  Hetchy  Contract  No,  ^53?  Holm  Powerhouse  Paint  Interior,  in  the 
amount  of  $29 f 889. 00,  and  that  all  other  bids  for  the  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  !  JUNE  1  3  1972 


etary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   '  " '  ^ '  ^ 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  &  Power  Supplemental  Appropria- 
tion in  the  amount  of  $7&1  to  reflect  a  compensation  adjustment  for  1  -  7330 
Senior  General  Utility  Mechanic  in  Hetch  Hetchy  Water  &  Power  per  Section  VII 
(H)  of  the  1971-1972  Salary  Standardization  Ordinance. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   JUNE  13  197? 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  C^,|AN  FRANCISCO 
RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Bureau  of  Light,  Heat  &  Power  Supplemental  Appropria- 
tion in  the  amount  of  $1,83^  to  reflect  a  compensation  adjustment  for  1  -  5238 
Associate  Electrical  Engineer  in  the  Bureau  of  Light,  Heat  &  Power  per  Section 
VII  (H)  of  the  1971-1972  Salary  Standardization  Ordinance. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

f  JUNE.  ltH9/2  ' 

at  its  meeting  of__  ;  f\     /}  ~  — 


Secretary  and  Assistant  General  Manager 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $9?20U 
to  reflect  the  reclassification  of  one  position  in  Hetch  Hetchy  Water  and  Power 
by  the  Civil  Service  Commission. 

Number  of 

Rate  Amount  Positions 

FROM:    1^02  Junior  Clerk  212-258         $5,2kk  1 

TO:        1760  Offset  Machine  Operator         35I+-U28  9,20^  1 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   ■    JUNfc  1  3  1972 


M7^ 


C3  <?oaajLHL^ 


Secretary  and  Assistant  General  Manager 


HJBUC  yTiLITlgS  C 


CITY  AND  COUNTY  OF  SAi\  FRANCISCO 
RESOLUTION  No._X.'fo,  _ _£r^ 


■ 

RESOLVED,  That  this  Commission  hereby  awards  to  Pacific 
Gas  and  Electric  Company  of  245  Market  Street,  San  Francisco,  California, 
as  the  only  bidder,  Bureau  of  Light,  Heat  and  Power  Contract  No.  187, 
Furnishing  Street  Lighting  Service,  Fiscal  Year  1972-73,  on  the  basis 
of  the  schedule  of  prices  submitted  and  regularly  on  file  for  the 
estimated  quantities  of  work  to  be  performed  as  set  forth  in  the 
related  specifications. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

4vJ    &  ^<MaOJL^ 


at  its  meeting  of  J  U  N  E  1  3  197?        /->  » 


ecuet&ry  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  i  1 X" 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 


WD  Contract  No.   1561 — Laying  of  4-Inch  and  12-Inch 
V    Ductile  Iron  Mains  in  Mendell  Street  and  Hudson 
Av  enue 


WD  Contract  No.  1581 — Laying  of  4-Inch  Ductile  Iron 
Mains  in  Banks  Street  South  of  Crescent  Avenue 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JUNE  L3  1@ 


Secretary  and  Assistant  General  Manager 

IS 


CITY  AND  COUNTY  OF  SAN  I 
RESOLUTION  No.  _.'  , 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Supplemental  Appropriation  in  the 
amount  of  $3^>320  to  reflect  the  reclassification  of  four  positions  in  the 
San  Francisco  Water  Department  by  the  Civil  Service  Commission. 

Number  of 

_2_'_        Amount  Positions 
FROM:    B222    General  Clerk  26UB321    $8,3^  1 

TO:       ^320    Teller  258B313     6,708  1 

FROM:  1220  Payroll  &  Personnel  Clerk  291335^  $27,612  3 
TO:       1220    Payroll  Clerk  291B35*+    27,612  3 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  \     J  U  M  £  1  3  1972  ^  ^  


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  _  .  ,-1  f 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Final  Payment 
in  amount  of  $2,058.00,  in  favor 
of  Brayer  Electric  Company  under 
Water  Department  Contract  No.  1554, 
Installation  of  Reservoir  Leakage 
Alarm  System. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
a  its  meeting  of,        [    J  U  N  E  13  197?  0    ^     ,      /?     ^  ^ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.          -  I_j  ■  L/<fe 


RESOLVED,  That  this  Commission 
awards  to  the  lowest  regular  and 
responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department 
Contract  No.  1531  -  Construction  of 
B'ences  and  Motorized  Gate  at  Sunol, 
Alameda  County  %  to  Tholl  Fence  of 
California,   Inc.  in  the  amount  of 
$19,725.00,  and  all  other  bids  for 
the  above  described  work  are  hereby 
rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
ax  its  meeting  of.   JUNE  13  197? 


<JOAAljtiL^ 


S/cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

  vy^-mf\'%  yy<\ 

RESOLUTION  N'&f  6 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract 
No.  1580  -  Laying  of  6-Inch  Ductile 
Iron  Main  in  Yale  Street-South  of  Felton 
Street  -  to  W.  L.  Fairey  in  the  net 
amount  of  $4,237.10,  and  all  other  bids 
for  the  above  described  work  are  hereby 
rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  m  m««ng  of  J  U  N  t  1  3  137?  T± 


fecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAM  FRANCISCO 
RESOLUTION  No,  


RESOLVED ,  That  this  Commission  hereby  approves 
collections,  month  of  May  1972,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  amount  of  $1,332.41,  per  list  dated 
May  31,  1972. 

1  9  7 1 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Im&i  *  JUNE  13  m 


6  '^cuaWL^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._  


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  San  Francisco  Water 
Department  Supplemental  Appropriation  in  the  amount  of  $3 ,825 
to  reflect  a  compensation  adjustment  of  one  position  in 
compliance  with  Section  VII   (H)  of  the  1971-1972  Salary 
Standardization  Ordinance. 

The  position  is  that  of  1472  Services  and  Supply  Supervisor, 
and  the  effective  date  is  July  1,  1971, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


"    f  i  J  U  N  E  "1  3  1972 

at  its  meeting  of  ±   u  j£a  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  "  X       -  »  *' 


WHEREAS,  Due  to  the  construction  of  the  Market  Street  subway 
by  the  Bay  Area  Rapid  Transit  District  for  the  Municipal  Railway,  it 
will  be  necessary  that  the  Subway  Signal  System  be  installed  for 
operation  of  the  new  subway-surface  transit  cars  to  be  acquired  by 
the  Muni;  and 

WHEREAS,  Bids  are  to  be  received  in  the  near  future  for 
said  subway-surface  transit  cars;  and 

WHEREAS,  Said  subway-surface  transit  cars  will  have  car- 
borne  signal  system  equipment;  and 

WHEREAS,  Plans  and  specifications  for  Municipal  Railway 
Contract  No.  MR-588  have  been  prepared;  and 

WHEREAS,  Said  plans  and  specifications  have  been  submitted 
to  this  Commission  for  approval;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  said  plans 
and  specifications;  and  be  it  further 

RESOLVED,  that  this  Commission  hereby  authorizes  the 
advertising  for  bids  to  be  received  on  said  Contract  No.  MR-588. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 
at  its  meeting  of.  ,i  1J  N  E   13  107?  D    10  M 


crstary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

RANCISCO 

M28 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


if  <C 


WHEREAS,  This  Commission  by  Resolution  No. 
72-0105,  adopted  April  11,  1972,  approved  an  Indenture 
and  an  Agreement  between  the  City  and  the  San  Francisco 

Municipal  Railway  Improvement  Corporation  for  financing 

- 

the  Transit  Improvement  Program,  and  approved  a  proposed 
amendment  to  the  Annual  Appropriation  Ordinance  to 
provide  for  payment  to  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  of  any  monies  received  from  the 
United  States  of  America  pursuant  to  an  Urban  Mass 
Transportation  Administration  grant;  and 

WHEREAS,  The  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  has  suggested  certain 
operational  procedures  with  respect  to  the  expenditure 
of  funds  during  the  process  of  construction;  therefore, 


be  it 


RESOLVED,  That  this  Commission  hereby  approves 


the  amendments  suggested  by  the  Board  of  Supervisors  and 
included  in  the  proposed  ordinance  which  was  forwarded 
by  this  Commission  to  the  Board  under  our  Resolution 
No.  72-0105;  and 

BE  IT  FURTHER  RESOLVED ,  That  the  Secretary  of 
this  Commission  is  directed  to  transmit  a  certified  copy 
of  this  resolution  to  the  Clerk  of  the  Board  of  Supervisors 
of  the  City  and  County  of  San  Francisco. 


[  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


P.esoiutio 


Secretary  and  Assistant  General  Manager 


I 

2 
3 
4 
5 
6 
7 
8 
9 
10 
II 
12 
13 
14 
15 
16 
17 
18 
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20 
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23 
24 
25 
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28 
29 
30 


FILE  NO.   ORDINANCE  NO.  

APPROVING  LEGAL  DOCUMENTS  AND  AUTHORIZING  EXECUTION  OF 
AGREEMENT  WITH  SAN  FRANCISCO  MUNICIPAL  RAILWAY  IMPROVEMENT 

CORPORATION  IN  CONNECTION  WITH  THE  LEASING  OF  EQUIPMENT  AND/OR 
FACILITIES  FOR  THE  MUNICIPAL  RAILWAY. 

WHEREAS ,  the  Public  Utilities  Commission  by 

Resolution  No.  70-0646,  adopted  November  24,  1970, 
approved  in  principle  a  proposal  of  San  Francisco 

o 

Municipal  Railway  Improvement,  Corporation,  a  non-profit 
corporation,  for  financing  the  $44,000,000  Transit 
.    Improvement  Program  for  the  Municipal  Railway;  and 

WHEREAS,  the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  by  Resolution  No.  270-71, 

o 

adopted  May  10,  1971,  approved  in  principle  the  offer  of 
San  Francisco  Municipal  Railway  Improvement  Corporation 

0 

to  finance  said  $44,000,000  Transit  Improvement  Program; 
and 

WHEREAS,  there  are  now  on  file  with  the  Clerk  of 
the  Board  of  Supervisors  the  f ollowing  documents : 

1.  Form  of  Agreement  dated  as  of  December  1, 
1971,  between  the  City  and  County  of  San  Francisco  and 
San  Francisco  Municipal  Railway  Improvement  Corporation. 

2.  Form  of  Indenture,  dated  as  of  December  1, 
1971,  between  San  Francisco  Municipal  Railway  Improvement 

Corporation  and  "  ,  as 

trustee;  and 

WHEREAS,  the  Public  Utilities  Commission  by  its 
Resolution  No.  72-0105,  adopted  April  11,  1972,  has  approved 
the  aforesaid  forms  of  documents  and  has  recommended  approval 
of  same  by  this  Board;  now,  therefore 


1 

2 
3 
4 
5 
6 
c  7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
'19 
20 
21 
22 
23 
24 
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26 
27 
28 
29 
30 


Be  it  ordained  by  the  People  of  the  City  and  County  of 
San  Francisco. 

o 

Section  1.     Subject  to  the  amendments  as 
hereinafter  provided  in  Section  2  hereof,  the  Board 
of  Supervisors  hereby  approves  the  aforesaid  documents 
in  their  present  form  and  substance  and  authorizes 
the  General  Manager  of  Public  Utilities  to  execute 
the  aforesaid  Agreement  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco  with  any  changes 

0 

therein  which  do  not  change  the  material  substance 
thereof. 

Section  2 .    The  form  of  Agreement  dated 
as  of  December  1,  1971,  between  the  City  and  County 
of  San  Francisco  and  San  Francisco  Municipal  Railway 
Improvement  Corporation  is  amended  by  adding  at  the 
end  of  Section  3  and  at  the  end  of  the  second 
paragraph  of  Section  7  the  following:     "All  leases 
shall  be  approved  by  the  Board  of  Supervisors ° of  the 
City."  ° 

The  form  of  Indenture  dated  as  of  December 
1,  1971,  between  San  Francisco  Municipal  Railway 

Improvement  Corporation  and  

as  trustee,  is  amended  by  adding  after  the  words  "or 
his  duly  authorized  representative"  in  the  second 

o 

paragraph  of  Section  3.03(b),  after  the .words 
"Assistant  General  Manager,  Finance,  of  the  Public 
Utilities  Commission  of  the  City",  in  the  first 
paragraph  of  Section  5.03,  and  after  the  words 
"Assistant  General  Manager,  Finance"  in  the  third 
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paragraph  of  Section  3.03   (b)   the  following:     "and  the 


Section  3 .    A  copy  of  each  audit  report  made 


by  the  Urban  Mass  Transportation  Administration  pertaining 


Program  shall  be  furnished  by  the  Public  Utilities 
Commission  to  the  Board  of  Supervisors. 

0 

APPROVED  AS  TO  FORM: 

Thomas  M.  O'Connor 
City  Attorney 


Controller  of  the  City 


it 


to  the  aforesaid  $44,000,000  Transit  Improvement 


By 


Deputy  City  Attorney 


EOARD  OF  SUPERVISORS 


0 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJSCQ 
RESOLUTION  No. 

WHEREAS ,  The  Secretary  of  the  Department  of  Transportation, 
United  States  of  America,  is  authorized  to  make  grants  for  mass 
transportation  projects ,  and 

WHEREAS  ,  The  City  and  County  of  San  Francisco  has 
already  received  two  grants  that  will  modernize  Municipal  Railway 
equipment  and  will  rehabilitate  ways  and  structures,  and 

WHEREAS ,  The  total  Municipal  Railway  Rehabilitation 
Program  requires  upgrading  of  the  power  supply  and  distribution 
system  to  enable  the  new  equipment  to  operate  efficiently,  and 

WHEREAS,  The  Department  of  Transportation  has  indicated 
favorable  consideration  of  a  Preliminary  Application  for  the  Power 
Improvement  Project,  and  has  requested  the  Public  Utilities 
Commission  to  submit  a  Formal  Application  for  the  proj>--:;:i; 
behalf  of  the  City  and  County  of  San  Francisco,  and 

WHEREAS,  It  is  desirable  and  required  that  a  public 
hearing  on  the  project  be  held  and  the  Board  of  Supervisors 
authorize  filing  and  accepting  a  grant  under  the  Urban  Mass 
Transit  Act  of  1964,  as  amended;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  Power 
Improvement  Project  as  an  integral  portion  of  the  Municipal 
Railway  Rehabilitation  Program  and  as  outlined  in  the  Preliminary 
Application?  designates  July  25,  1972  as  the  date  for  a  public 
hearing?  and  approves  the  proposed  resolution  to  be  forwarded 
to  the  Board  of  Supervisors  when  the  formal  application  is 
ready  for  submittal  to  the  Urban  Mass  Transportation  Administration. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  I  ■    J  U  N  £   ]  3  7.Q7g 


6  ^MUM^ 

i  lary  and  Assistant  Genera]  Manager 


PUBLIC  UTILITIES  COMMISSION 

C3TY  AND  COUNTY  OF  SAN  FRANCISCO 

,72-0180 


RESOLUTION  No, 


EESOL" V15D ,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  in  the  amount  of  £89,518  to  provide  funds 
to  reflect  the  reclassification  by  the  Civil  Service 
Commission  of  eleven  positions  in  the  San  Francisco 
Municipal  Railway, 


Rate 


Amount 


From:     B102    Teller  284B345 
'    :        1220    Payroll  and  Personnel  Clerk  291B354 
1920    Inventory  Clerk  284B345 


14,768 
7,566 
7,584 


Prom:     B222    General  Clerk  264B321 

B222K  General  Clerk  264B321 

To:        1220    Payroll  and  Personnel  Clerk  291B354 

14-24    Clerk  Typist  258B315 


1-5 , 210 
16, 692 
7,566 


From:  B408  General  Clerk-Stenographer 
To:        1444    Clerk  Stenographer 


277B357 
270B329 


8,762 
8,554- 


From:  B512  General  Clerk-Typist 
To:        1444    Clerk  Stenographer 


270B329 
270B329 


8,554 
8,554 


From:     1404  Clerk 

To:        1424    Clerk  'Typist 


258B313 
258B313 


16,276 
16,276 


From:  1602  Calculating  Machine  Operator 
To:        1220    Payroll  and  Personnel  Clerk 


264B321 
291B354 


8,346 
9,204 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


JUNE  13  1072 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ^  l^tii^ 


RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a 
Supplemental  Appropriation  in  the  amount  of  ^142,298 
to  provide  funds  to  reflect  the  reclassification  by 
the  Civil  Service  Commission  of  fifteen  positions  in 
the  San  Francisco  Municipal  Hail way. 


From:  S-114 


ra 


o ; 


Q 


155 


Claims  Investigator 
Claims  Investigator 


Eate 
477B580 

477B5S0 


Amount 
115,080 
15,080 


From: 


To: 


1220 
1220K 

9140 

9140K 

1220 

1220K 


Payroll  &  Personnel 

Clerk  291B354 

Payroll  &  Personnel 

Clerk  291B354 

Transit  Time  Auditor  291B354 

Transit  Time  Auditor  291B354 

Payroll  Clerk  291B354 

Payroll  Clerk  291B354 


36,816 

18,408 
62,790 
9,204 

99,606 
27,612 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  '1  ±-11- 


RESOLVED,  That  this  Commission  accepts  the 
work  performed  under  Contract  No,  MR-583,  Washington- 
Mason  Cable  Carbarn  -  Retaining  Wall,  as  satisfactorily 
completed;  allows  a  total  of  13  calendar  days  of 
unavoidable  delay  in  the  completion  of  contract 
work  due  to  adverse  weather  conditions;  and  ap- 
proves final  payment  in  the  amount  of  $3,094*00  in 
favor  of  the  Contractor,  Terra  Engineers* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 
at  its  meeting  of.  ' — J  L  fM  ,K.  j_  ^  197c  k^s 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJSCO 

RESOLUTION  No  _ll__JLlr±lr_ 


RESOLVED,  That  this  Commission  hereby 
approves  Traveling  Expense  Vouchers  of  Mr«  Thomas 
E.  Dolan  in  the  amount  of  $  926.58  and  of  Mr,  James 
Dickinson  in  the  amount  of  $  569 • 65,  employees  of 
the  San  Francisco  Municipal  Railway's  Schedule 
and  Traffic  Department,  covering  expenses  incurred 
on  their  trip  to  New  York,  Boston  and  Chicago,  to 
investigate  and  discuss  scheduling  and  contract 
applications,  April  25  -  May  5?  1972* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J  jj  U  t  1  3  1922— 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  :  I 


RESOLVED,  That  this  Commission  hereby 
approv  b  s ,  in  acc  ordance  w  i  th  Re  s  b  lu  t  i  on  No  •   1 6  ;, 5  27  y 
adopted  July  16,  1956,  payment  of  claims  in  amount 
of  $22,086.97,  made  by  the  Municipal  Railway,  month 
of  May,  1972,  per  Revolving  Fund  Payment  Requests 
Nos,  5498,  5508,  5517,  5519,  5522,  5529. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  :        J   H   \\    $~      1    ']  1Q7? 

at  its  meeting  of  .  >  zJz_ !_L _r  1  z  1 J '  C  s-\ 


ecretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._l_J  -  I "tSt? 


RESOLVED ,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City 
Attorney,  approves  the  Collections,  month  of  May, 
1972,  for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
amount  of  $1,  909*04,  per  list  of  June  1,  1972,  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby 
approves  compromise  settlements  of  Municipal  Railway 
damage  claims,  month  of  May,  1972 

AMOUNT  COMPROMISE 
DEBTOR  BILLED  SETTLEMENT 

Premium  Products  $511.83 

Raymond  F.  Harrington                 87.86  70.36 

Veteran's  Cab  Co.                       178.16  139.66 

Sylvia  Mae  Loftis                         36.69  33.19 

$912.54  $755.04 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   .1  U  N  -£  |  8   A —   ^1 

~  .-'Secretary  and  Assistant  GeneraTMmtag^r 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


RESOLVED,  That  the  Resolution  of 


this  Commission  No.   72-0083,  adopted  March  14, 
1972 ,  in  which  the  various  service  adjustments 
as  detailed  in  the  revised  "Analysis  of  Schedules 
dated  February  14,   1972  prepared  by  the  Municipal 
Railway  Schedule  and  Traffic  Division  were 
authorized,  is  hereby  rescinded. 


/  hereby  certify  that  the  foregoing  resoluti. 


-on  was 


ed  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  CI1  SAN  FRANCISCO 


Resolution  No.  72-0165-MR 


RESOLVED,  That  on  recommend at ion  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Claimant  Late  of  Accident  Settlement 

Non-litigat e d  Settlements 

TC    Taeko  F«  Jones  December  19,  1971  $  1,091-00 

Litigated  Settlements 
None 

Judgments 
None 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  June  13?  1972. 


9  1,091.00 


Appropriation  No.  1.735.804.000 


Secretary  and  Assistant  General" Manager 


HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:    June  13,  1972 

TO;  JOHN  D„  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HIGHLIGHTS 

Construction  crews  began  stringing  the  overhead  trolley  wires  on  Post  Street  between 
Laguna  Street  and  Sansome  Street  this  month,  commencing  the  longest  overhead  trolley 
wire  installation  for  buses  in  San  Francisco,  or  probably  anywhere  else  in  the  last 
20  years.    When  completed,  the  project,  which  is  Hetch  Hetchy  Contract  No.  447,  will 
provide  30,000  feet  of  new  bronze  trolley  wire  along  the  Post  Street  route.  The 
installation,  which  was  made  necessary  because  of  the  change  in  the  City's  one-way 
street  pattern,  is  in  keeping  with  the  San  Francisco  Public  Utilities  Commission 
policy  of  maintaining  the  maximum  percentage  of  City's  public  transportation  system 
in  electrical  non-polluting  vehicles. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

June  1,  1972 

Capacity 

June  1,  1971 

Capacity 

Hetch  Hetchy 

360,400 

236,703 

66 

230,824 

64 

Lake  Lloyd 

268,800 

129,811 

48 

162,290 

60 

Lake  Eleanor 

27 s 100 

3,296 

12 

8,157 

30 

656,300 

369,810 

56 

401,271 

61 

-1- 


Water  Regulation  and  Transmission 

At  the  request  of  the  San  Francisco  Water  Department,  the  average  daily  delivery  of 
water  to  them  from  the  Hetch  Hetchy  Aqueduct  was  increased  from  approximately  240  mgd 

to  260  mgd  on  May  2,  1972. 
Power  Production 

During  the  month  of  Mays  Moccasin,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  47.020,  71.372  and  48.754  million  kilowatthours  respectively  for  a  total  of 
167.146  million  kilowatthours,  having  a  value  in  excess  of  $1,170,000, 

HETCH  HETCHY  ENGINEERING 

Repair  of  0' Shaughnessy  Dam  Cottage  No.  4.    An  informal  contract  has  been  awarded  to 
Mr.  Bill  Ruckman,  General  Contractor,  Star  Route  6,  Groveland,  California  in  the  amount 
of  $3,622.43.    This  work  is  scheduled  for  completion  by  August  1,  1972. 
Tesla  Portal  Residence  Heating  System.    Bids  will  be  received  for  this  work  on  June  5. 
Moccasin  Reservoir  Spillway  Gates.    Work  continues  on  the  redesign  of  these  gates  to 
meet  the  requirements  of  the  Division  of  Dam  Safety.    The  redesign  will  provide  for  an 
auxiliary  emergency  gate  lifting  system  consisting  of  equipping  each  of  the  radial  gates 
with  a  bracket  mounted  cylindrical  pontoon  which  will  open  the  gate  in  the  event 
mechanical  operation  fails. 

Moccasin  Sewage  Treatment.    The  project  report  has  been  drafted  and  is  being  reviewed. 
The  report  will  be  submitted  to  the  State  Water  Quality  Control  Board  with  a  request  for 
a  50%  grant  under  the  Clean  Water  Grant  Program  of  the  State. 
Moccasin  Storm  Drainage  System.    Bids  will  be  received  on  June  5,  1972. 
Moccasin  Dam  -  Replace  Roadway  Lights.    Bids  will  be  received  on  June  19  for  this  work. 
Folsom  Street  Trolley  Coach  Overhead.    Work  continues  on  the  final  plans  and  speci- 
fications for  this  contract. 


-2- 


) 

Yerba  Buena  Center,    Bids  for  undergrounding  the  Municipal  Railway  feeders  on  Mission 
Street  between  Second  and  Fourth  Streets  will  be  received  on  June  30,  1972.    This  will 
clear  the  way  for  the  relocation  of  the  Department  of  Public  Works  sewer  in  this  area. 
Municipal  Railway  -  D.  C.  Power  Systems .    An  addendum  to  the  Bechtel  contract  is  being 
processed.    This  will  cover  the  changes  in  the  power  system  conceptual  design  neces- 
sitated by  the  revision  of  the  streetcar  specifications. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Joseph  L.  Alioto,  Mayor 


Room  2  82,  City  Hall 
2:30  p.m. 

June  27,  1972 


COMMISSIONERS 
Marvin  E.  Cardoza,  President 

Oliver  M.  Rousseau,  Vice  President 

Joseph  J.  Diviny 

H.  Welton  Flynn 

Louis  A.  Petri 


DEPARTMENTS 
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Hetch  Hetchy  Project 
Water  Department 
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Public  Service 

Personnel  &  Safety 
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John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


John  C.  Far re 11 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


72-115 


V 


Call  to  Order:  2:30  p.m. 

Present:  Commissioners  Marvin  E.  Cardoza,  Oliver  M. 

Rousseau,  Joseph  J.  Diviny,  H.  Welton  Flynn, 
Louis  A.  Petri 

The  minutes  of  the  regular  meeting  of  the  Commission  held  June  13, 
1972  were  approved. 

RESOLUTION  On  motion  of  Diviny,  seconded  by  Rousseau,  the 

NO.  following  resolution  was  adopted: 

72-0187    M  Award  of  HH  Contract  No.  452  -  Improvements  to 

Storm  Damage  System  at  Moccasin    -  V.  N.  Vukasin 
Castro  Valley  -  Amount,  $57,440.00 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0188    M  Completion  of  HH  Contract  No.  439  -  Clearing 

Transmission  Lines  Right-of-Way  -  $27,960.65, 
as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0189    M  Approval  of  Department  of  Public  Works'  proposal 

for  street  lighting  in  the  Golden  Gate  Heights 
Area 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0190    M  Approval  of  Department  of  Public  Works'  proposal 

for  lighting  new  Army  Street  pedestrian  overpass 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 

On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0191    H  Approving  collections,  transfer  and  abandonment  of 

damage  claims  by  Bureau  of  Light,  Heat  and  Power 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 
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On  motion  of  Diviny,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

Modification  of  HH  Contract  No.  447  -  Installation 
of  Post  Street  Trolley  System  -  Abbett  Electric 
Corporation,  contractor  -  Debit,  $6,642.00 

Vote:  Ayes-Cardoza,  Rousseau,  Diviny,  Flynn,  Petri 

On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Bid  Call,  HH  Contract  No.  464  -  Replace,  Repair 
and  Paint  Steel  Trolley  Poles  - 
Estimated  cost:  under  $20,000 

WD  Contract  No.  1549  -  Excavation  and 
Repaving  for  Water  Service  Trenches  - 
Estimated  cost:  $110,000  to  $135,000 

WD  Contract  No.  1578  -  Laying  of  6 -Inch 
Ductile  Iron  Main  in  Ocean  Avenue 
between  Faxon  and  Plymouth  Avenues  - 
Estimated  cost:  $20,000  to  $40,000 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1415  -  Construction 
of  Crystal  Springs  Bypass  Fluoridation  Plant  (in 
San  Mateo  County)  -  Albay  Construction  Company, 
contractor  -  $152,803.50,  as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims  -  Water  Department  - 
Month  of  May  1972 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn,  Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1553  -  Construction 
of  Fencing  at  University  Mound  Reservoir  and 
Corporation  Yard  -  Tholl  Fence,  Inc.,  Alviso, 
California  -  $4,374.00,  as  modified 

Vote:    Ayes-Cardoza,  Rousseau,  Diviny,  Flynn,  Petri 
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On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0197    w  Completion  of  WD  Contract  No.  1500  -  Clean  and 

Recoat  Exterior  of  Bay  Division  Pipelines  No,  1 
and  No.  2  -  Clark  Painting  Company  -  $155,06  7.00, 
as  modified 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Flynn,  seconded  by  Diviny,  the 
following  resolution  was  adopted: 

72-0198    W  Settlement  of  claim  in  favor  of  California  Calk 

ing  &  Sealants,  Inc.,  $645.12 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0199    M  Execution  of  Federal  Grant  Contract,  Project 

CAL-UTG-43,  Transportation  Improvement  Program 

Vote:  Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0200    M  Extension  of  Professional  Services  Contract  with 

Burns  International  Security  Services,  Inc. 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0201    M  Renewal  of  Agreement  with  United  States  Post 

Office  Department 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 


On  motion  of  Petri,  seconded  by  Rousseau,  the 
following  resolution  was  adopted: 

72-0187-MR  Approving  payment  of  Claims  against  the  Municipal 

Railway  -  Total  amount,  $17,512.17 

Vote:     Ayes-Cardoza,  Rousseau,  Diviny,  Flynn, 
Petri 
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Copies  of  the  foregoing  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Resolution  No.  72-0199 — Authorizing  execution  of  Federal  Grant 
Contract  Project  No.  CAL-UTG-4  3,  funding  for  the  Municipal  Railway's 
$44  million  Transit  Improvement  Project. 

Municipal  Railway  General  Manager  John  M.  Woods  explained  that  the 
Urban  Mass  Transportation  Administration  (UMTA)  has  approved 
$9,060,000  in  additional  grants  for  the  Transit  Improvement  Project. 

The  approved  project  budget  is  now  $43,168,000,  and  under  the  terms 
of  the  contract  between  UMTA  and  City,  the  government  will  grant 
aid  to  City  in  an  amount  equal  to  two-thirds  of  the  cost  of  the 
project,  or  $28,776.66.    The  balance  of  $14,389,334  will  be  funded 
through  the  San  Francisco  Municipal  Railway  Non-Profit  Corporation. 

Mr.  Woods  said  that,  as  previously  reported,  action  with  respect  to 
the  Sunset  District  crossover  connection  between  the  L  and  N  lines 
has  been  suspended  pending  determination  as  to  local  details. 


****** 


Resolution  No.  72-0200 — Extension  of  Municipal  Railway  professional 
services  contract  with  Burns  International  Security  Services,  Inc. 
from  present  termination  of  June  30,  1972  until  October  31,  1972. 

Mr.  Woods  explained  the  Agreement  was  drawn  up  to  be  effective  by 
August  1,  1971.     Due  to  technical  delays  in  contract  wording  and 
insurance  policies,  the  Controller  did  not  certify  the  contract  for 
commencement  of  work  until  December  10,  1971. 


****** 


During  discussion  of  Resolution  No.  72-0201  relative  to  one-year 
renewal  of  agreement  with  the  Post  Office  Department  to  transport 
carriers  for  a  sum  of  $74,077,  Commissioner  Petri  commented  on  a 
recent  newspaper  article  on  non-paying  riders  on  the  Municipal  Rail 
way . 


****** 


Communications : 
None 


****** 
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Roll  Call: 


Commissioner  Rousseau  requested  that  a  statistical  summary  of  the 
types  of  passes  issued  by  the  Municipal  Railway  and  of  those 
categories  permitted  to  board  t'ir.i  vehicles  without  payment  of  fare, 
be  forwarded  the  Commissioners  so  that  a  study  may  be  made. 


****** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Crowley  reported  on  the  general  revenue  sharing  bill  presently 
before  Congress.    The  bill  has  passed  the  House  of  Representatives 
(HR  #14370)  and  will  be  before  the  Senate  Finance  Committee  on 
June  29. 

The  bill  calls  for  a  five-year  program,  retroactive  to  January  1,  1972, 
with  an  expenditure  of  $5.3  billion  annually — $3.5  billion  to  be 
allotted  to  local  governments,  and  $1.8  billion  to  state  governments. 

Under  the  bill  California  would  receive  $610.1  million,  of  which 

The  State  would  receive  $240.4  million 
Local  governments  n  $369.7  million 
San  Francisco  "        $  14,021,285 

(Due  to  retroactivity  to  January  1,  1972,  San  Francisco 
would  receive  an  additional  $7  million  for  fiscal  year 
1972/73.     Thus,  if  the  Bill  is  enacted  into  law,  San 
Francisco  would  receive  $21  million  for  the  fiscal  year 
ending  June  30,  1973). 

Cities  and  counties  would  be  able  to  use  the  funds  for: 

Maintenance  and  Operation  expenses  in  the  fields  of 
Public  Safety 
Environmental  Protection 
Public  Transportation 

Capital  expenditures  in  the  fields  of: 
Sewer  Collection  and  Treatment 
Refuse  Disposal  Systems 
Public  Transportation  Systems . 


****** 


Mr.  Crowley  announced  that  several  items  relating  to  Municipal  Railway 
service  revisions  will  be  on  the  calendar  for  the  Commission's  regular 
meeting  of  July  11,  1972. 

1.     A  resolution  asking  the  Board  of  Supervisors  to  authorize  replace- 
ment of  motor  coaches  with  electric  trolley  coaches  on  the  Post- 
Sutter  Street  transit  corridor  under  the  one-way  street  plan 
implemented  by  the  Board  of  Supervisors.     Lines  involved: 
1  CALIFORNIA,   3  JACKSON,  and  4  SUTTER 
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2.  A  resolution  making  permanent  the  "temporary"  routing  necessi- 
tated by  BART  construction  beginning  July  24,  1967,  with 
regard  to  the  15  THIRD  and  42  EVANS  lines. 

Also,  a  request  to  consolidate  the  two  weekday  daytime  north 
terminals  of  the  42  EVANS  at  Chestnut  and  Sansome,  eliminating 
the  terminal  at  Broadway  and  Davis . 

3.  Recommendation  to  re-route  outbound  buses  of  the  31  BALBOA  line 
over  to  Turk  Street,  between  Market  and  Divisadero,  to  conform 
with  Board  of  Supervisors*  one-way  street  plan. 

Also,  a  request  to  substitute  shuttle  service  as  requested  for 
special  California  Palace  of  Legion  of  Honor  events  for  the 
present  regular  31  BALBOA  Saturday,  Sunday,  and  Holiday  runs 
from  33rd  Avenue  and  Balboa. 

4.  13  ELLSWORTH  -  recommendation  to  combine  night,  Saturday,  Sunday, 
and  holiday  operation  with  present  27  NOE  segment  of  the  2  3 
CRESCENT  -  27  NOE  line  operation.     During  weekdays  this  line 
will  continue  operating  between  Richland  Avenue  and  Mission 
Street  and  Crescent  Avenue  and  Putnam  Street. 

Because  the  Owl  schedules  are  virtually  unpatronized,  recommen- 
dation will  be  made  to  eliminate  the  service. 

Mr.  Woods  advised  that  in  accordance  with  the  law,  in  those  instances 
where  any  abandonment  and/or  discontinuance  of  service  is  involved, 
the  matter  will  be  referred  to  the  Board  of  Supervisors  for  public 
hearing  upon  the  recommendation  proposed  by  the  Commission.  Approval 
by  the  Board  of  Supervisors  must  be  obtained  before  abandonment  or 
discontinuance  of  any  portion  of  service  may  become  effective. 

John  T.  Squire,  President,  Transport  Workers  Union  Local  250A 
commented  on  labor-management  relations . 

Mr.  Crowley  and  Mr.  Woods  responded  to  Mr.  Squire's  comments. 


****** 


THEREUPON  TII3  I3EETING  ADJOURiIED 


/  John  C.  Farrell 
^/  Secretary  and  Assistant 
General  Manager 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.    '  '        '  ■  :-  '-  '  ' 


RESOLVED,  That  this  Commission  hereby  awards  to 
V.  N.  Vukasin,  19710  Spruce  Street,  Castro  Valley,  California 
as  the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy 
Contract  No.  452,  Improvements  to  Storm  Drainage  System  at 
Moccasin,  in  the  amount  of  $57,440.00,  and  that  all  other 
bids  for  this  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  ft,  m««ng  of  JUNE  2  7  1972      Q  S    .  M 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.   .  S -■* "~ Jj^Cj, 


RESOLVED,  That  this  Commission  accepts  the  work  performed 

under  Contract  HH-439,  Clearing  Transmission  Lines  Rights -of -Way,  as 

- 

satisfactorily  completed,  approves  credit  Modification  of  Contract 
Ho.  1  in  the  amount  of  $2,428.85,  and  approves  final  payment  of 
$2,080.25  in  favor  of  the  Contractor,  Pacific  Tree  Expert  Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    .  ■  J  0  N  E  2  7  1972 

at  its  meeting  oj.    

Secretary  and  Assistant  General  Manager 

~        Sf t c v  <M^i  Assis&rcw  Gruafflt  M&n&gti 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,_   h 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission  plans 
for  installing  seven  mercury  vapor  street  lights  in  the  Golden  Gate 
Heights  Area,  as  depicted  in  their  Drawing  A-36,764,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works1  proposal  for  lighting  the  Golden  Gate 
Heights  Area  with  the  provision  that  construction  methods,  component 
selection  and  other  #efca&$s  leet  with  the  approval  af  Che  Bureau  of 
Light,  Heat  and  Power, 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


<  JUNE  2  7 1Q7?        A  '2i 

at  its  meeting  of.  J  U  IU  b  *   /Jf     >»      ,       M  ^± 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No,__ 


£fmi      XS  J 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission  plans 
for  installing  five  mercury  vapor  street  lights  on  a  new  pedestrian 
overpass  at  Army  Street  Circle,  as  depicted  in  their  Drawings 
A-3 6 , 614 ,  A -36, 615  and  A-36,616  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works'  proposal  for  lighting  the  new  pedestrian 
overpass  at  Army  Street  Circle  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power, 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    1    f  JUNE  2  7  1972 

at  its  meeting  of.   *~ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Ho  -i 


EVOLVED,  That  this  Commission,  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power,  and  the  City  Attorney,  hereby  approves  collections  and  damage  claims 
which  the  Department  has  against  miscellaneous  debtors  made  during  the  month 
of  May  1972: 

Bureau  of  Light,  Heat  and  Power  $2,35^.18 
thru  the  Bureau  of  Delinquent  Revenue  3^21.3**- 

Total  Collections  $5? 775. 52 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of  de- 
linquent accounts  in  the  amount  of  $1,620.^3  from  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection;  and  approves  abandon- 
ment under  Bureau  of  Delinquent  Revenue  authorization,  claims  in  amount  of 
$208.17  and  credit  memos  on  overcharges  in  amount  of  $168.38. 


■ 


CO 


■ 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  2  7  1972 

at  its  meeting  of.  ,^   >  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

92-  rfxB'S 

RESOLUTION  N6,_   1  ■ 


RESOLVED,  That  this  Commission  approves  a  debit 
Modification  in  the  amount  of  $6,642.00  to  provide  funds 
for  additional  work  to  relocate  Muni  support  poles  at  the 
intersection  of  Market,  Sutter  and  Sansome  Streets  to  conform 
with  the  requirements  of  the  Market  Street  Restoration  plan, 
as  set  forth  in  Modification  No.  2  to  contract  No„  HH  447, 
Installation  of  Post  Street  Trolley  System. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    „.    i  JUNE  11  1372 

M  tts  rncnrng  of  

mumak  .  iUHi^im  tU^Lu  (L-^oaaiM^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCBSCQ 


RESOLUTION  N6.__1_JiL^ZM! 


RESOLVED,  That  this 


Commission  approves  the 


plans  and  specifications,  and  hereby  authorizes  Bid 
Call  as  follows: 


HH  Contract  No.  464 — Replace,  Repair  and  Paint  Steel 
Trolley  Poles. 


WD  Contract  No.  1549 — Excavation  and  Repaving  for 
Water  Service  Trenches. 


WD  Contract  No.  1578 — Laying  of  6-Inch  Ductile  Iron 
Main  in  Ocean  Avenue  between  Faxon  and  Plymouth 
Avenues . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


JUNE  27 


7  1972 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._il;   ^'JL-CJ 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $1,010.50; 
approves  Final  Payment  in  amount  of 
$18,086.10,  in  favor  of  Albay  Construction 
Company  under  Water  Department  Contract 
No.  1415,  Construction" of  Crystal  Springs 
Bypass  Fluoridation  Plant   (In  San  Mateo 
County) ,  and  allows  29  days  unavoidable 
delay  -  18  days  waiting  for  delivery  of 
equipment,  11  days  due  to  adverse  weather. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

:  JUNE  2  7  1972 

at  its  meeting  of  .  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._  _____ 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance  with 
the  provisions  of  Resolution  No.  16527  adopted  July  16,  1956,  payment  of  damage 
claims  totaling  $256.11  settled  during  the  month  of  May,  1972  by  the  San 
Francisco  Water  Department  and  detailed  on  Revolving  Fund  Voucher  No.  2777. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  2  7  1972 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,  . 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;   approves  Debit  Modification 
of  Contract  in  the  amount  of  $12.00; 
approves  Final  Payment  in  amount  of 
$642.80,  in  favor  of  Tholl  Fence,  Inc. 
under  Water  Department  Contract  No. 
1553,  Construction  of  Fencing  at 
University  Mound  Reservoir  and  Corpora- 
tion Yard. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  hereby  certify  that  the  foregoink  ^<J4rE' '  2  7  1972 
at  its  meeting  of  ;  v   f)     /)  ^  * — -4 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No/  ,-- ,: ,  '  .j  $  / 


RESOLVED,  That  this  Commission 
accepts  the  work  as  satisfactorily 
completed;  approves -Debit  Modification 
of  Contract  in  the  amount  of  $7,227.00; 
approves  Pinal  Payment  in  amount  of 
$20,465.98,  in  favor  of  Clark  Painting 
Co.  under  Water  Department  Contract 
No.  1500,  Clean  &  Recoat  Exterior  Of 
BDPL  #1  &  2. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE  2  7  1972 


at  its  meeting  of  _ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N6.  '  ^3-3^ 


RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer,  San  Francisco  Water  Department,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  draw  warrant  in  favor  of  CALIFORNIA  CALKING 
&  SEALANTS,  INC.,  in  the  amount  of  $645.12,  in  settlement 
of  claim  against  the  SAN  FRANCISCO  WATER  DEPARTMENT,  arising 
from  additional  work  requested  by  SAN  FRANCISCO  WATER 
DEPARTMENT  at  Stanford  Heights  Reservoir  Basin  during  the 
period  October  through  December  1971, 

- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•  JUNE  2  7  1972 

at  its  meeting  of.  ,   ■   ...  . 

/    /Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No' —  A. 99 


RESOLVED,  That  this  Commission  approves  that 
certain  form  of  Contract  No.  CAL-UTG-43,  between  the 
United  States  of  America  (hereinafter  referred  to  as 
Government)  acting  by  and  through  its  Department  of 


Transportation ,  Urban  Mass  Transportation  Administra- 
tion  (hereinafter  referred  to  as  DOT)  and  the  City 
and  County  of  San  Francisco,  acting  by  and  through 
its  Public  Utilities  Commission,  copies  to  which 
contract  are  on  file  with  Commission1 s  secretary, 
under  the  terms  of  which  contract  Government  will 
grant  aid  to  the  City  under  Urban  Mass  Transportation 
Act  of  1964,  as  amended   (hereinafter  referred  to  as 
the  "Act")  in  an  amount  equal  to  two-thirds  of  the 
cost  of  the  Transit  Improvement  Program  which  cost  is 
estimated  to  be  $43,168, 000  or  in  the  amount  of 
$28 , 778 , 666  whichever  is  the  lesser;  and  be  it  further 

RESOLVED ,  The  General  Manager  of  Public  Utilities 
is  authorized  and  directed  to  execute  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


J  U  n  F 


070 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No 


9  &*"-""iJfC1J%J 


RESOLVED,  That  this  Commission  hereby  approves  the 
extension  of  the  time  of  that  Certain  Agreement 
dated  August  1,  1971  between  the  City  and  Burns 
International  Security  Services,  Inc .  from  the 
present  termination  date  of  June  30,  1972  until 
October  31,  1972 .     Under  the  terms  of  the  Agreement 
Burns  International  Security  Services,  Inc.  will 
continue  to  pursue  the  project  and  may  draw  against 
any  unexpended  funds  in  the  original  agreement . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i  JUNE  27 1972     n  d 

at  its  meeting  of  /  I     J?  /■}  ,    /)  /% 


an 


Secretary  and  Assistant  General  Manager 


mmJhC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  HoJg  ■■  ■<^>  ^~k- 


RESOLVED,  That  this  Commission  approves  entering  into  agree- 


ment with  the  United  States  Post  Office  Department  to  transport  upon 
the  Municipal  Railway,  within  the  limits  of  the  Post  Office  of  San 


Francisco,  California,  regular  and  substitute  city  delivery  carriers, 
and  all  regular  and  substitute  special  delivery  messengers,  while  in 
uniform  and  on  duty,  carrying  the  regulation  satchel,  for  a  period  of 
one  year,  commencing  July  1,  1972,  for  the  sum  of  $74,077,  to  be  paid 
quarterly  in  four  equal  installments;  and,  be  it 

FURTHER  RESOLVED,  That  the  Manager  of  Utilities  be  and  is 

■ 

hereby  authorized  for  and  on  behalf  of  the  Commission  to  execute  said 
agreement. 


1  hereby  certify  that  the  foregoing,  resolution  was  adopted  by  the  Public  Utilities  Commission 

J  U  N  E  2  7  1972 

at  its  meeting  of  7=)  y,  — 

ffdyj  &  <T^M — 

cretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AO  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  72~0167~MR 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway; 


Claimant 

Non-litigated  Settleme nts 

MC     Carmen  Castillo 

MC     Jettis  T.  Moore, 
now  an  adult 

TC    Pauline  Jacobs 

CC    Leo  N.  Shields 

Litigated  Settlement 
TC    Paula  Marie  Kelly 


PQ-JLQ. Accident 

August  14,  1971 
.December  12,  1971 

December  27,  1971 
March  22,  1972 

June  19,  1971 


Settlement 


$  4,356.00 
866,67 


1,195-50 


1,444.00 


1,150.00 


Litigated  Settlement s  (CI  0 f fic e ) 

CC     Deborah  Morris  and 
Martha  Kin c aid 

MC    Fred  B.   Teltscher  alia 
Fred  Teltcher 


December  3,  1967  5,500.00* 
($4,000.00  Morris) 
($1,500.00  Kincaid) 

July  28,  1969  3,000.00 
(and  co-defendant  to 
dismiss  cross-complaint 
against  City  as  part  of 
settlement ) 


r^djgmiejats 
None 

$  17,512.17 


* Appropriation  Mo.   1. 735. 304 ■. 999  8  5,500.00 
Appropriation  No.   1 . 735 - 304 . 000  ftl2, 012.17 

$17,512.17 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  June  27,  1972. 


6  <j-*udijZJL^ 


Secretary  and  Assistant  General  Manager 


MONTHLY  REPORT  FOR  MAY  1972 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager  of  Public  Utilities 

FROM:  General  Manager  and  Chief  Engineer 


Water  Supply: 


1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  k5%  to  53%  of  normal  as  of  June  16;  Alameda 
watersheds  averaged  from  ^9%  to  52$  of  normal  for  the 
same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  260.9  million 
gallons  per  day  (MGD)  for  the  month  of  May. 

3.  Sunol  Valley  Filtration  Plant  treated  20.2  MGD. 

4.  Consumption  (MGD  average): 

May  1971      -  261.3) 

12  months  preceding: 

June  1,  1972    -    25^.6)     ±  Q 

June  1,  1971    -    242.5)     ^    P  06 

5.  Storage  (million  gallons)  as  of  June  16: 

Alameda  Div. 

1972    -    26,091)     0,  n 

1971    -    35  692)     26*9  per  cent  less 

Peninsula  Div„ 


1972     -     20,601)     -J    r-  .  , 

1971    —     20  910)       0     P^-^  cent  less 


Total 


1972    -    46,692)     17    c    npr    opnt  IPS' 

1971  -  56,602)  Xf'*  pei  C6nt  leS' 


Operations  and  Maintenance 


BARTD 

There  are  no  items  of  significance  to  report  this  month. 
Vandalism 

The  following  acts  of  vandalism  occurred  during  the  month! 
A  fence  was  cut  at  the  City  Yard;  screens  were  broken  at 
College  Hill  Reservoir;  on  the  Peninsula,  locks  were  either 
stolen  or  damaged,  a  fence  was  damaged  along  Sawyer  Camp  Road* 
and  a  gate  was  smashed  at  Jersey  Farm  area  (North  end  of 
Sweeney  Ridge). 

Hunters  Point  Reservoir 

A  contract  in  the  amount  of  $239 , 150  for  the  construction 
of  the  one  million-gallon  capacity  Hunters  Point  Reservoir 
was  awarded  to  the  L.  R.  Yegge  Company  of  Los  Gatos.  The 
anticipated  date  of  completion  is  early  1973. 

Bond  Screening  Committee 

On  May  25,  Mr,  Frye  appeared  before  three  members  of  the 
Bond  Screening  Committee  in  the  Office  of  the  Chief  Adminis- 
trative Officer  to  present  the  proposed  Water  System 
Improvement  Bond  issue  in  the  amount  of  $39,000,000. 

Municipal  Finance  Officers1  Association 

Mr.  C.  D.  Collins  represented  this  Department  at  the 
Annual  Conference  of  the  Municipal  Finance  Officers*  Associ- 
ation, which  was  held  in  Denver,  Colorado,  May  28-June  1, 
1972. 

AWWA  Annual  Conference 

Mr,  H.  C.  Medbery  and  Mr.  H.  W.  Tracy  represented  this 
Department  at  the  92nd  Annual  Conference  of  the  American 
Water  Works  Association,  which  was  held  in  Chicago,  Illinois, 
June  4-8,  1972.     Among  the  subjects  discussed  at  conference 
sessions  were  Distribution^  Management,  Water  Resources,  and 
Standards . 

Water  Department  Staff  Meeting 

At  Pilarcitos,  a  Staff  Meeting  for  Division  Managers  and 
their  principal  assistants  was  held  on  June  15    1972.  The 
proposed  Bond  Improvements  and  the  approved  1972-73  Budget 
were  discussed „     It  is  essential  to  restore  some  of  the 


reductions  in  certain  critical  areas  and  a  Supplemental 
Appropriation  will  be  submitted  after  the  close  of  the 
present  fiscal  year.    The  uncertainty  of  the  approval  of 
this  Supplemental  Appropriation  requires  that  steps  be 
taken  immediately  to  reduce  costs  without  disruption  of 
essential  services  to  our  consumers. 


The  1972  Cancer  Campaign  Drive  for  the  City  and 
County  was  also  announced. 

1971  Safety  Award 

The  American  Water  Works  Association  presented  to  this 
Department  a  Progress  Award  for  1971  as  a  result  of  reducin; 
lost  time  injuries  from  50  in  1970  to  32  in  1971. 


Water  Sales 


Total  Collections 


May  May 
1972  1971  Increase 


$2,464,9^8  $2,007,358  $  457,590 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1971-72  to  1970-71  to 

May  31   May  31   Increase 

$23,286,939  $22,397,797  $  889,142 

Leases  and  Permits 

Rents  for  the  month  of  April  included 2 

Santa  Clara  Sand  anff  fe ravel  0   $  5,129 

Crystal  Springs  Golf  Course  5,290 

Continuing  Program 

Safety 

Vehicular  Inspections 

Routine  10., 000-mile  inspections  were  conducted  on 
10  vehicles. 

Vehicular  Accident  Rate 

During  the  month  of  May  there  were  five  accidents 
in  four  of  which  the  Department  driver  was  at  fault. 
Our  frequency  rate  for  all  accidents  was  23.10  per 


-3- 


million  miles  while  driving  216,442  miles. 
Industrial  Accident  Rate 

There  were  no  lost  time  injuries  in  May. 
Service  Renewals 

Fiscal 
May  Year 

Replacement  of  old, 
corroded,  or  undersized 

piping  437  5,726 


Meter  Repairs 


May  Fiscal 
1972  Year 


CDD  -  all  sizes  454  5,143 

Peninsula  (inspected  and 

repaired  as  needed)  16  169 

Contract  Program 

1,  1-1/2,  and  2-inch  18  152 

Flushing 

Area  flushing  was  performed  in  the  Summit  Pressure  Zone  in 
the  Mount  Davidson,  Twin  Peaks,  and  Diamond  Heights  areas, 
bounded  roughly  by  Mangels  to  Parnassus  and  Diamond  to  7th  Avenue 

May  Fiscal 

1972  Year 

Mains  (all  sizes) 

in  linear  feet                        151,800  1,197,600 

Number  of  individual 
flushings  to  correct 

objectionable  conditions  20  226 
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